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PUBLIC WORKS, IRELAND. 



TWENTY-NINTH ANNUAL REPORT 



FROM 



THE BOARD OE PUBLIC WORKS IN IRELAND. 



TO THE LORDS COMMISSIONERS OE HER MAJESTY’S TREASURY. 



May it please your Lordships, 

TTTE have the honour to submit our Twenty-Ninth Annual Report, embracing in the 
usual manner, the several services intrusted to our management, viz. : — 

Accounts : — 

Loans and Grants for Public Works. 

Repayments to Her Majesty’s Exchequer. 

Sanctions for Grants. 

Landed Property Improvement. 

Public Buildings. 

Arterial Drainage, with Improvement of Navigation and "W ater-power. 

Piers and Harbours. 

Inland Navigations. 

Post Roads. 
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TWENTY-NINTH ANNUAL KEPOBT 0E THE 



[ 1860 - 1 . 



LOANS AND GRANTS 

Statements of outstanding Loans made for Public Woeks -will be found in the Appendix; and the following 
account of each description of Loans, the Amounts remitted, the sums to be repaid, the 





£ s. d. 


Original Appropriation by Act 1 & 2 Wm. IV., c. 33, 


500,000 0 0 


Re-issued pursuant to Act 1 & 2 Wm. IV., c. 33, . 


244,650 0 0 


Additional sum by Act 6 & 7 Wm. IV., c. 108, 


100,000 0 0 


Of £50,000 by Act 1 & 2 Vic., c. SS, £4,000 was 




appropriated for Grants, leaving for Loan, 




Total issued in Exchequer Bills, . 




By Act 6 & 7 Vic., c. 44, £15,000 per quarter, 




commencing 10th October, 1843, when 




Exchequer Bill Issues ceased, 


210,000 0 0 


By Act 9 & 10 Vic., c. 108, in aid of Relief 




Works, 9 Vic., c. 1, 


145,000 0 0 


By Act 9 & 10 Vic., c. 85, £15,000 per quarter, 




for five years, from 5th April, 1S47, to 5th 




January, 1852, inclusive, 




By Act 10 & 11 Vic., c. 106, for Arterial Drainage, 


370,000 0 0 


Re-issued pursuant to Act 11 & 12 Vic., c. 51, 




of Repayments under Act 10 & 11 Vic., c. 




87, for the completion of Belief Vorks and 




Arterial Drainage, .... 


138,648 15 7 


By Act 12 Vic., c. 23, for Arterial Drainage, 


200,000 0 0 


By Act 13 & 14 Vic., c. 31, for Arterial Drain- 1 


800,000 0 0 


age and other Public Works, . . f 


By Act 14 <fc 15 Vic., c. 51, £15,000 per quarter, 




for five years, from 5th April, 1S52, to 5th 




January, 1857, .... 


300,000 0 0 


By Act 19 Vic., c. IS, £15,000 per quarter, for 




five years, from April, 1S57, to April, 1862, . 


300,000 0 0 J 


By Act 9 ifc 10 Vic., c. 107, for the Employment ) 


4,848,235 2 6 


of the Labouring Poor, . . f 


Less returned to the Exchequer by this Board, . 


50,586 10 5 


By Act 2 & 3 Vic., c. 61, for the Improvement of ) 




the Navigation of the River Shannon (Loan 


— 


portion!, . . . . ) 




By Act 10 Vic., c. 32, for the Improvement of 




Land, ..... 


1,500,000 0 0 


By Act 12 Vic., c. 23, do., 


300,000 0 0 


By Act 13 & 14 Vic., c. 31, do., 


200,000 0 0 


Totals, .... 


— 


Deduct Issues, . 


- 


Leaving to be issued, .... 


— 


Viz. : — 




For Public Works and Drainage, 


125,958 14 4 


For Land Improvement, 


417,904 13 0 



For what purpose issued. 



890,650 0 0 



2,763,648 15 7 



Public Works, 



4,797,648 12 1 
294,090 0 0 



2,000,000 0 0 



Arterial Drainage, 



( Relief Works, 1 
( 9 Vic., c. 1, j 



County Relief 
Works, . 
LabouchereDrain-1 
age, advanced | 
to Proprietors, J 



f Shannon Navi-| 



( gation, 



Land Improvement, 
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FOR PUBLIC WORKS. 

is an Abstract of the funds which have from time to time been sanctioned, showing the amounts issued on 
repayments on account thereof, and the Interest paid thereon, to the 31st March, 1861. 









Total Repayments to Her Majesty's Exchequer. 


Amount issued. 


Bemitted. 


Principal to be repaid. 


Principal. 


Interest. 


Principal and Interest. 


£ s. d. 


£ s. d. 


£ s. d. 


.£ s. d. 


£ S. d. 


£ s. d. 


890,650 0 0 


2,080 9 5 


888,569 10 7 


752,922 10 7 


273,981 5 10 


1,026,903 16 5 


335,446 3 8 


2*50 12 .3 


333,195 11 5 


239,025 10 0 


49,259 0 11 


288,284 10 11 


2,075,S93 17 8 


By 16 & 17 Vic., c. 130. 

1,185,422 8.10 


890,471 8 10 


175,288 10 8 


4S7,S22 7 1 


663,110 17 9 


226,349 19 11 


By 16 & 17 Vic., c. 75. 
156, 67S 1 10 


69,671 18 1 


69,671 18 1 


18,666 3 2 


S8,338 1 % 


2,637,690 1 3 
4,597,778 2 11 


By 10 8s 11' Vic., c. 87; 
16 8s 17 Vic., c. 75. 
4,294,947 18 3 


302,830 4 8 


302,830 4 8 




302,830 4 8 


199,870 9 2 


- 


199,870 9 2 


Repaid on the prin 


ciple of an Annuity. 


171,356 7 8 


4,797,648 12 1 
294,090 0 0 


- 


294,090 0 0 


281,453 7 2 


48,460 0 9 


329,913 7 11 


1,582,095 7 0 




1,582,095 7 0 


Repaid on the prin 


ciple of an Annuity. 


1,054,806 13 0 


10,202,174 0 4 


5,641,379 10 7 


4,560,794 9 9 


- 


- 


3,925,543 19 7 















Printed image digitised by the University of Southampton Library Digitisation Unit 





8 TWENTY-NINTH ANNUAL REPORT OF THE [1860-1, 



Sanctions for Grants. 







£ s. d. 


£ s. d. 




By Act 1 & 2 Wm 4, c. 33, for Public Works, 


50,000 0 0 






By Act 1 Vic., c. 21, for Public Works, 


50,000 0 0 






By Act 1 & 2 Vic., c. 88 (portion of £50,000). appropriated 








to Grants for Public Works, .... 


4,000 0 0 






By Act 6 «fc 7 Vic., c. 44, for Public Works, 


21,000 0 0 










125,000 0 0 




By Act 9 Vic., c. 1, in aid of Relief Works, 


50,000 0 0 








175,000 0 0 










225,000 0 0 




By Act 2 & 3 Vic., e. 61, in aid of the Improvement of the 








Shannon Navigation, ..... 


— 


290,717 0 0 




By Act 9 Vic., c. 3, for Piers and Harbours, 


50,000 0 0 






By Act 10 & 11 Vic., c. 75, for do., 


40,000 0 0 










90,000 0 0 




For Navigation in connexion with Drainage, Act 5 A 6 Vic., 








c. 89, 


— 


141,073 0 0 








871,790 0 0 



LANDED PROPERTY IMPROVEMENT ACTS. 



In reporting upon the progress of the works in operation during the year 1860, and 
the past quarter of the present year, and considering that fourteen years have now elapsed 
since the 10th Vic., c. 32, came into operation, we are happy in being enabled to state that 
the systematic arrangements primarily adopted and uniformly continued, in reference to 
works under the Act, have proved as successful as heretofore ; and, moreover, similar 
works executed from private funds, have been attended by the same beneficial results, 
the proprietors availing themselves of the knowledge of agricultural improvement, derived 
from the Act, and, in some cases through the aid of our Inspectors. 

In referring to the subjoined reports of these gentlemen, we have the satisfaction of 
stating that it is the universal opinion of the landed proprietors who have obtained loans 
that they have derived benefit much beyond the actual outlay. It is also gratifying to 
know that parties who had undertaken works from philanthropic motives, in the years 1847 
and 1S48, have been amply remunerated. 

Up to the 31st March, 1 SGI, 3,580 loans have been sanctioned by your Lordships; but, 
ns mentioned in previous Reports, during the period which has elapsed between the year 
1847, when the first loans were made, and the termination of the period reported on, con- 
siderable sums, which had been so sanctioned, have been cancelled by this Board, under 
the powers given in 13 and 14 Vic., cap. 31. 

At the close of the year 1860 there remained unappropriated, out of the fund of 
£2,000,000 voted by Parliament for the Land Improvement Service in Ireland, the sum 
of £362,834. 

The sum issued on account of works, up to 31st March, 1861, amounted to £1,582,095 7s., 
of which £1,499,085 7s. was expended on the loans which have been completed, and £83,010 
has been issued on 282 loans which are in progress, or have not been finally closed. 

Farm Buildings. 

The several totals, as above stated, comprehend 229 loans, amounting to a sum of 
£80,360, which have been sanctioned to proprietors for the erection of farm-buildings, of 
which 182 loans, amounting to £61,660, have been completed in the undermentioned 
counties, viz. : — 

Loans for Farm Buildings which have been closed. 



Name of County. 


No. 

of 


Total Amount 
applied for. 


Amount 

tioned. 


Total 

Amount 


Name of County. 


No. 

of 


Total Amount 
applied for. 


Amount 

tioned. 


Total 

Amount 

issued. 






£ 




d. 










£ 




d. 






Antrim, . 


4 


1,100 


0 


0 


1,050 


1,050 


Longford, 


4 


1,050 


0 


0 


1,000 


1,000 


Carlow, . 


4 


1,495 


0 


o 


1.200 


1,300 


Louth, . 


3 


1,201 


0 


0 


1,100 


1,100 


Cavan, . 


4 


1,800 


0 


0 


1,200 


1,200 


Londonderry, 


3 


1,307 


0 


0 


1,150 


1,150 


Cork, 


24 


9,236 


17 


5 


7,500 


7,200 


Mayo, . 


16 


7,261 


15 


n 


6,700 


5,840 


Clare, 


3 


992 


0 


0 


950 


950 


Meath, . 


3 


1,400 


0 


0 


1,200 


1,200 


Donegal, 


3 


1,030 


0 


0 


650 


650 


Queen’s, 


5 


2,530 


9 


0 


2,150 


2,050 


Down, . 


3 


1,297 


0 


0 


1,000 


1,000 


Roscommon, . 


15 


5,814 


9 


9 


5,100 


4,730 


Dublin, . 


6 


2 ,m 


0 


0 


2,400 


2,400 


Sligo, . 


3 


2,285 


0 


0 


2,250 


1,890 


Fermanagh, 


1 


100 


0 


0 


100 


100 


Tipperary, 


19 


8,124 


19 


9 


7,050 


6,230 


Galway, 


12 


3,996 


0 


0 


3,300 


2,900 


Tyrone, 


3 


1,120 


0 


0 


950 


950 


Kerry, . 


7 


2,904 


0 


0 


2,310 


1,650 


Westmeath, . 


3 


1,107 


0 


0 


850 


850 


Kildare, . 


11 


3,356 


12 


1 


3,000 


2,980 


Wexford, 


2 


650 


0 


0 


550 


550 


Kilkenny, 


4 


1,471 


0 


0 


1,200 


1,040 


Wicklow, 


4 


1,475 


0 


0 


900 


900 




1 


350 


0 






















Limerick. 


12 


5,598 


12 


10 


4,500 


4.500 


Totals, 


182 


T2,G70 


16 


9 


61,660 


57,610 
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Of the remaining 47 loans for farm buildings which have been sanctioned, 14, amount- 
ing to £4,850, have not been proceeded with, and do not, therefore, appear in the follow- 
ing table, which includes 15 loans, amounting to £4,850, for buildings commenced during 
the year 1860. The other loans stated therein have reference to works of previous 
years. 



Loans for Farm Buildings in progress. 



"• 


County. 


Name of Applicant. 


J Date of Sanction. 


Amount 

sanctioned. 


Amount 


1 


Clare, . 


Armstrong M ‘Donnell, 


April 29, 1857, 


slio 


500 


2 


Carlow, 


Henry Bruen, 


I Dec. 11, I860, 


350 


- 


3 


Cork, . 


Henry Hudson, . 


Dec. 12, 1855, 


850 


340 


4 


Donegal, 


Benjamin Leader, 


Nov. 2S, 1S59, 


300 


60 


5 


T. Witlierow, 


May 16, „ 


200 


200 


6 




E. M. M'Clellan, . 


Nov. 9, 1860, 


200 


40 


7 


Galway, 


R. R. Smyth, 


Aug. 16, 1860, 


100 


- 


8 




E. M. Davies, 


Sept. 13, 1856, 




160. 


9 




Andrew Nolan, . 


July 8, 1859, 


500 


500 


10 




S. George Caulfield, . 


Feb. 10, „ 


1,000 


200 


11 


Kerry, 


Knight of Kerry, 


Feb. 25, 1861, 


300 


- 


12 


Limerick, 


George Bosberry, 


April 2, 1860, 


400 


80 


13 






Nov. 9, „ 


200 


SO 


14 


. 


George Posberry, 


Oct. 23, „ 


1,000 


600 


15 




George VaDdeleur, 


! Oct. 7, „ 




120 


16 


Londonderry, 


J. M‘Clellan.1, . 


Aug. 1, 1859, 


250 


150 


17 




T. N. Cullen, . 


i Dec. 11, 1SG0, 






18 


Mayo, . 


John Faussett, . 


April 2, ., 


300 


120 


19 


Monaghan, . 


Francis Johnston, 


Mar. 29, 1859, 


300 


120 


20 




Leonard Cornwall, 


Jan. 4, „ 


500 


500 


21 


Queeu’s, 


R. II. Stubber, . 


Sept. 19, 1860, 


200 


40 


22 


Roscommon, 


John L. Hackett, 


| Nov. 18, 1854, 


300 


300 


23 


Sligo, . . i 




■ Nov. 25, 1S5S, 


250 


50 


24 




J. O. Radcliff, . 


1 June 26, 1854, 


300 


60 


25 


„ ■ 


R. W. White, . 


'July S, 1859, 


200 


200 


26 






; July 19, 1860, 


1,000 


200 


27 


Waterford, . 


1 Abraham Fisher, 


j July 20, 1857, 


200 


200 


28 




Robt. Craven Wade and 












Hon. Mrs. E. Talbot, 


July 27, 1S58, 


750 


550 


29 




T. W. J. Wallace, 


July S, 1S59, 






30 






Sept. 19, 1S60, 


400 


| 80 


31 






Do.. 


500 




32 


Westmeath, . 


C. W. Champion, 


May 16, 18o9, 


soo 


| 320 


33 


„ 


S. A. Reynell, . 


Sept. 19, I860, 












j 


13,850 





Thorough Drainage, &c. 

The reports of our Inspectors on the progress of the numerous works which have been 
commenced universally allude to the difficulty which at present exists in procuring 
labourers to’ execute the works at reasonable prices; but our Inspectors report that, though 
the rates of payment are higher than formerly, trained hands of superior intelligence 
can be obtained, whereby the works will be more effectively executed, and the results 
sufficiently remunerative to induce continuous employment. 

The number of acres that have been thorough drained, under the Land Improvement 
Acts, from the commencement up to the date of this Report, amounts to 193,700, which 
has been effected at an average cost of £4 17s. per acre. Of this quantity 4,500 acres 
have been drained during the year 1860, and a considerable portion of the land drained 
has been subsoiled. 

In the year 1858 the number of acres drained was 6,300 ; and in 1859, 3,300 ; and in 
1860, 4,500 ; making an average in three years of 4,700 acres. 

The following is a tabular statement, according to districts and counties, of the amounts 
of applications for loans and the amounts issued under the Land Improvement Acts, up 
to 31st December, 1860. 



B 



Land Im- 
provement. 
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TWENTY-NINTH ANNUAL REPORT OF THE 
Total Amounts of Applications and Amounts Issued. 



[1860-1. 



Name of County. 


Number 
of Loans. 


Total Amount 
Applied for. 


Total Arooun 
Issued. 




Northern District. 




£ 


s. 


d. 


£ 


s. 


d. 


Antrim, 


97 


261,422 


17 


8 


74,210 


0 


0 


Londonderry, 


74 


113,931 


16 


2 


31.300 


0 


0 


Donegal, 


166 


203,704 


S 


4 


84.544 


0 


0 


Fermanagh, 

Tyrone, 


68 


104,692 


16 


11 


26,794 

42,618 


0 


0 


114 


111,652 


19 


8 


0 


0 


Armagh, 


43 


45.145 


12 


6 


13,383 


17 


7 


Down, 


36 


46,961 


8 


0 


19,300 


0 


0 


Midland and Eastern. 
















Cavan, 


73 


60,235 


15 


S 


16,840 


0 


0 


Monaghan, . 


58 


77,027 


12 


3 


22.182 


0 


0 




74 


44,928 


11 


0 


21,440 


0 


0 


Louth, 


49 


65,S41 


15 


7 


19,990 


0 


0 


Meath, 


90 


109, S65 


19 


9 


42,576 


0 


0 


Westmeath, 


76 


56,S65 


11 


7 


22.917 


11 


11 


Dublin, 


80 


47,754 


10 


2 


19,205 


s 


10 


Kildare, 


92 


57,212 


14 


3 


25,407 


1 


7 


King’s, 


96 


5G,3S0 


7 


7 


19,819 


19 


9 


Queen’s, 


146 


138,614 


0 


3 


47.SS6 


9 


10 


Wicklow, . 


101 


89,469 


5 


9 


38.561 


0 


0 


Carlow, 


106 


11G.22S 


4 


6 


50,420 


0 


0 


Kilkenny, . 
Wexford, . 


107 


121.481 


14 


2 


40,610 


2 


5 


154 


162,810 


19 


7 


64,254 


15 


4 


Western. 
















Sligo, 

Leitrim, 


S2 


116,154 


0 


11 


37,177 


5 


0 


95 


9S,77G 


17 


9 


33,964 


11 


6 


Mayo, 


235 


325,576 


15 


5 


95,999 


5 


5 


Roscommon, 


153 


140,689 


15 


1 


63,385 


0 


0 


Galway, 


344 


343.594 


12 


8 


102.811 


14 


3 


Clare, 


157 


162,705 


17 


7 


46,992 


7 


6 


Southern. 
















Limerick', . 


302 


297, S46 


11 


7 


123,400 


8 


2 


Tipperarv, . 


2 66 


164,949 


15 


0 


75,4S4 


9 


7 


Waterford, . 


84 


83,644 


0 


9 


32,170 


0 


0 


Cork, 


527 


372,619 


9 


10 


119, 6S0 


13 


7 


Kerry, 


226 


458,274 


16 


10 


96,921 


3 


7 












Total, 







Total^ 


Total Amount 
Applied for. 


Total Amount 




£ s. d. 


£ s. d. 


598 


887,511 19 3 


292,149 17 7 


1,302 


1,204,717 2 1 


452,110 9 8 


1,066 


1, 1ST, 497 19 5 


3S0,330 3 8 


1,405 


1,377,334 14 0 


447,656 14 11 



4,371 4,657,061 14 9 '1,572,247 5 10 



It now remains for the Board to notice the operation of the Act, passed in the last 
Session of Parliament, to facilitate the building of Labourers’ Dwellings. 



Laeoureks’ Dwellings. 

The only new feature connected with the administration of the Land Improvement 
Acts during the year has been the passing of the Act 23 Vic., c. 19, authorizing loans for 
the erection of dwellings for the Labouring Classes in Ireland. On the passing of this 
Act the following instructions for the guidance of the Commissioners were .approved by 
your Lordships : — 

“ 1st. No loan to be made for repairing or enlarging old dwelling-houses. 

“ 2nd. No loan to be made for a less sum than £200, nor for a larger sum than £1,000 
“ to one person. 

“ 3rd. No larger sum than £60 to be allowed, by way of loan, for the erection of each 
“ labourer’s dwelling ; and in all cases the applicant to be bound to provide, at his own 
u expense, suitable building materials and labour to the value of at least one-fourth of the 
“ "whole amount sanctioned by the Treasmy for each dwelling, making the entire maxi- 
“ mum cost £75. 

u 4th. All labourers’ dwellings to be erected according to plans and specifications to 
“ be approved of by the Commissioners of Public Works. 

“ 5th. No instalment after the first to be paid until satisfactory proof be given that a 
“ sufficient portion of each dwelling has been executed and paid for out of the previous 
a instalment, and that suitable building material or labour, to the value of at least one- 
“ fourth of the instalment, has been also supplied in the manner before stated in aid of the 
“ loan. 

“ 6th. In all cases, previous to the last instalment being issued on account of a loan, the 
11 applicant to be bound to erect at his own expense, in a substantial manner and on a suit- 
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“ able site, a properly drained and sufficient privy for the use of each labourer’s dwelling, Land Im- 
“ and that a small enclosed yard has been erected at the back of each dwelling for the provemnt. 
“ reception of manure, &c. .... ' 

“ Adverting to the above-named Act and the foregoing instructions, it will be necessary 
“ for the party applying to furnish the following information to enable the Commissioners 
« of Public Works to decide as to whether any and what loan should be recommended 
“ in his case. 

“ 1. A short report setting forth the facilities of obtaining materials, the distance of the 
“ proposed sites from water, whether spring or river, and the proportion of materials, such 
“ as quarried stone, lime, building sand, and labour proposed to be supplied by applicant. 

“ 2. An Ordnance sheet, or sheets, having the boundary of that portion of the estate on 
“ which the dwellings are to be erected, defined by a coloured margin, and the sites of the 
“ dwellings numbered, and marked in red. 

“ 3. Plans, elevations, and sections drawn to a scale of eight feet to an inch, and having 
“ the several dimensions correctly figured on them. 

“ 4. Estimates and specifications for dwellings, numbered to correspond with plans, 

“ elevations, and sections.” 

On receiving their Lordships’ approval the Board designed four sets of suggestive plans, 
and framed a general specification of works for the information of applicants, showing the 
mode of erection which they considered most suitable, and the cost of which was not likely 
to exceed the amount sanctioned by your Lordships in paragraph 3 of the instructions. 

Although their plans, specifications, and estimates, together with the instructions, have 
been printed and extensively distributed throughout the country, only twelve applications 
for loans for the erection of labourers’ dwellings have as yet been received by the Board ; 
but probably several, in addition, may still be applied for during the present year. 

Pursuing the arrangement heretofore adopted we shall now proceed to review the 
drainage works, by giving the following information from the Reports of several of our 
Inspectors of Drainage. 



Northern District. 

We shall commence with the Northern District, in which the sum of £6,341 has been 
issued in the following proportions since 1859 : — 

Antrim, £2,150 ; Londonderry, £200 ; Donegal, £310 ; Fermanagh, £1,900 ; Tyrone, 

£941 ; Armagh, £300 ; and Down, £540. 

Mr. William P. Prendergast, Inspector of Drainage for the counties of Fermanagh, Counties of 
Cavan, and Leitrim, with portions of the adjoining counties of Tyrone, Sligo, Donegal, 

&c., reports as follows : — aru ] Leitrim, 

with por- 

“ The works in progress in this district have been continued under the same manage- tions of Ty- 
« ment as in the preceding year, and are generally satisfactory to the owners, although the rone, Sligo, 
tl comparative scarcity of labourers and the higher rates of wages demanded have caused p_ 
“some proprietors to complain of the difficulty of proceeding, and some to stop altogether p ren dergast, 
“ at intervals ; but it is to he remarked that railway works are in progress in all these inspector of 
« counties, or so close to the borders as to draw off a large number of the best labourers Drainage. 

« for a time, and, of. course, cause a temporary diminution in the numbers available for 
te agricultural, work, unless the land owners or farmers consent to outbid the railway con- 
“ tractors by offering wages very much higher than they have ever been accustomed to ; 

“ but this is rarely done, and it is usually considered preferable to submit to the temporary 
“ inconvenience of stopping drainage and land improvement works for a season than carry 
“ them on at the increased cost. It is desirable to give this explanation, owing to the 
“somewhat exaggerated statements occasionally put forward of the supply of labour m 
“ Ireland not being sufficient for agricultural requirements, whereas in the districts with 
“ which I am familiar, it would seem that the point so long wished for by all the advocates 
“ of large farms and the spirited system of Scotch and North of England farmers has only 
“ now been reached ; and that if the same wages were offered in Ireland that are regularly 
“ given in Scotland and the North of England, any required number of able-bodied men 
“ may still be had. . _ , . . - r , x 

“ The objection to this step, however, has for a tune checked the extension ot Land. Im- 
“ provement works in a considerable portion of this district, and there are not a great 
“ many new loans to report on. In Fermanagh, however, two of the largest estates in the 
“ county have had loans granted to them during the past year, viz., the properties of 
« Captain Mervyn Archdall, M.P., and of the Marquis of Ely, and as both these estates are 
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;t managed by thoroughly practical and experienced resident agents (Mr. Nicholas Arch- 
“ dall and Mr. Maurice Maude), who have watched the results of similar undertakings in 
“ the county for the last twelve or fourteen years, it is a good testimony to the approval 
“ and success they met with, and the new works are now progressing in a manner satis- 
“ factory to all parties concerned. 

“ Mr. Paul Dane, agent to the Belmore estate, has also obtained a loan for his own pro- 
“ perty in this county, arid carried out the work with great spirit in the neighbourhood of 
“ Enniskillen. 

“ All the principal estates in the county Fermanagh have now been improved by Trea- 
“ sur}^ loans : Lord Erne’s, Lord Enniskillen’s, Sir Arthur Brooke’s, Lord Belmore’s, Colonel 
“ Barton’s, Mr. Folliott Barton’s, Mr. Johnston’s, Mr. H. Richardson’s, Mr. Leslie’s, Mr. 
“ Collum’s, besides many glebes and smaller properties. And it may be fairly taken as a 
“ proof that the system is universally recognised as satisfactory when, after so much experi- 
“ ence of it among their neighbours, the few that had not adopted it some years ago carry 
“ out similar plans now. 

“ I have been in constant communication with the proprietors and agents and farmers 
“ interested in these improvements, and have made it a point to ask their opinion of the 
“ results of the expenditure and the efficacy of the work when finished, and whether they 
“ would make any change in the plans and specifications if they were to begin again, as it is 
“ evident that a body of most valuable evidence upon agricultural subjects is thus collected 
“ in the course of twelve or fourteen years that ought to be of the greatest service in guid- 
“ ing us for the future. In pursuance of this plan I usually annex to my Report a few 
“ letters from landed proprietors who have paid much personal attention to the subject, 
“ and on this occasion it will be seen from Lord Belmore’s and Colonel Whyte’s letters, 
“ herewith enclosed, that after many years’ personal attention to their own estates (on 
!t which a great variety of work had been executed), they are satisfied Avith the results, and 
“ are proceeding to apply for new loans, as the former ones are expended. The system of 
“ thorough drainage, by parallel drains not less than four feet deep, continues to be gener- 
“ ally approved of ; and in retentive clays, the distance between the drains of about 
“ thirty feet is adopted for the most part, although some farmers occasionally wish to put 
“ them at twenty-five feet. 

“ Pipe tiles are better understood each year, and approved of as the most convenient 
“ material for drains, giving the quickest discharge, and being carted and laid in with 
“ much less trouble, and much more speedily than stones. 

“ The demand for them seems to increase in all directions ; and Lord Enniskillen’s tilery 
“ at Florence Court, and Messrs. La Touche’s, at Leitrim, cannot make tiles fast enough to 
supply the demand. 

“In the county Leitrim the greater number of the loans have been expended and the 
“ works closed ; but a good deal is going on from private resources, and Colonel Whyte 
“ and Mr. Fitzpatrick are still at work under the Act. 

“In Cavan, Lord Headford’s drainage is going on well, and Sir John Young has 
“ obtained a loan for the drainage of two small lakes, by cutting through a barrier of soft 
“ rock, by which a great deal of valuable land will be permanently reclaimed, and a large 
“ profit obtained. 

“ This is a most interesting and useful work, and Sir John Young showed me the 
“ ground and explained all his Avishes before leaving Ireland, so that Ms agent might 
“ employ the people during his absence, and have a fund under the Board of Works’ inspec- 
“ tion for carrying out the plan during his absence. I have now referred to a few of the 
“ cases in which there is some variety from the ordinary routine of farm work, for the pur- 
“ pose of showing that the Act works well, and can be made useful in almost every situa- 
“ tion in which a landed property can be placed, and for almost every kind of improvement 
“ required, and great satisfaction has been expressed to me at the last amendment in the 
“ provisions of the Act, by which labourers’ dwellings may be included in the loans, 
“ although as yet not many of the proprietors in my district have concluded their arrange- 
“ men ts for building the cottages they Avish to have on their estates. 

“ I will conclude with remarking, that in all quarters during my frequent circuits 
“ through the north-west of Ireland in the course of the past year, I find the most marked 
“ improvement continually in the dress, food, and general condition of the agricultural and 
“ trading classes, and the labourers, where properly treated and regularly paid, most orderly 
“ and correct in their conduct, and most industrious and anxious to work at the hardest and 
“ most disagreeable work in Avet. and dirt, if they can only get the same rate of wages as is 
“ commonly paid in England and Scotland for similar work. 

“ Among the items denoting the condition of the country, and what the personal pre- 
“ sence of resident landlords can accomplish, I would call attention to the fact, that I saw 
u twenty-eight well appointed iron ploughs belonging to Lord Belmore’s tenants alone (four- 
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« teen of them from Gray, of Glasgow), at a ploughing match I attended this year at Fer- 
“ managh ; and those who are familiar with the country know what a change this is. 

“ Ploughs and threshing machines from Scotland are now quite common among tenant 
“ farmers, and the number imported from Glasgow increases every year. And by Colonel 
“ Whyte’s letter it will be seen, that in the county Leitrim, in a still thickly populated 
“ locality, he states there has not been a single pauper in the poorhouse from his estate of 
“ thirty-three townlands, owing to the regular employment afforded by his Land Improve- 
“ ment works and the attention he pays to them. _ _ 

“ Letter from Lord Belmore : — ‘ Last week I devoted a considerable time to the Tyrone 
« ‘ estate, inspecting what had been done in the way of drainage and reclamation during 
“ ‘ the past winter, and had every reason to be satisfied with the result. From the circum- 
“ ‘ stance of the advanced state of the main drainage at the end .of last summer, more pro- 
“ ‘gress, in the way of reclamation and general improvement visible to a casual observer, 
“ 1 has been made than in any previous winter since I obtained, the loan from the Board 
« ‘ in 1857, and I found the farmei’s had, in almost all directions on the estate, at last 
“ ‘ begun to enter into the spirit of the thing, and done a great deal of work both in the 
“ ‘ way of dr ain age and also of breaking in waste ground and spent bog, and levelling use- 
‘ less “ ditches”— fences I cannot call them— in most instances. I observed a disposition 



“ ‘ also on adjoining estates to follow the example set on mine. 

“ ‘ At home, in Fermanagh, ovfing partly to the wetness and severity of the season, and 
“ ‘ more so to the difficulty of procui’ing a sufficient supply of tiles, owin^ to the greatly 
“ ‘ increased demand for them in the neighbourhood, the progress made has not been so 
“ ‘ great as in Tyrone, except in the immediate neighbourhood of Lough Avilly, which 
“ ‘ had been almost completely drained oft' before last year, and consequently I expect a 
“ ‘ good deal of land will be in crop this season for the first time. I have found it advis- 
“ ‘ able to apply to the Board for a further loan to enable me to continue the drainage 
“ ‘ works in both counties. I have every reason to be satisfied with their specifications. 1 
« ‘ have found tiles make the best arterial drains ; but where there is a hard, bottom and 
“ 1 plenty of large stones, I prefer a stone pipe (dry built) for the sub-main drams, as 
“ £ bein<r cheaper, less liable to get out of order, and better able to vent the water in very 
“ ‘ wet weather, there being no limit as to size as in the case of tubular tile-pipes.. I have 
“ ‘ no alteration to suggest in the machinery of the Board nor in your specifications, and 
“ ‘ find no difficulty in going on as we are.’ _ . . . . 

“ Letter from ColonS Whyte ‘ Since the year 1849 I have expended in drainage 
“ ‘ fencing, clearing, and other improvements, in or about £4,o00, and so beneficial has it 
« ‘ proved, that I should be quite ready, were the loan to continue to double the amount. 

“ ‘ My plan has been, to hold the improved land in hands for at least three y ears and. m 
“ ‘ no case have I failed to obtain, on re-letting at the expiration of that time, at least 25 
“ ‘ per cent, increase on the original valuation, and I have found the tenants quite as well 

“* To^irili'prohaiily remember that at one time I found considerable difficulty m ob- 
“■ 1 tainino- permission to employ a portion of the loan m fencing off about 2,000 acres o 
- • Vanl which was done Vi 4 a dry stone wall of five feet m height. This however 
“ ‘ has, in all ways, proved the most profitable of all my improvements. It h« s formed a 
“ < most valuable sheep farm, and the manure has unproved the land to m extent that 
“ ‘ could scarcely be credited. The walls have now stood the test of 
“ < cost but little in repairs. This year I contemplate fencing in about 300 more acres of 
t; ‘ tbe same nature lying contiguous to the original farm. , . t nTlp 

“ ■ I have found the machinery of the Act most convenient, and can only suggest one 
“‘improvement, and that is, that permission should he granted *° — 

“ ‘ my opinion this would be most advantageous to the country, the miserable hfins at pre 
“ ‘ sent generally used cause in the aggregate an immense loss, boft of tae fud. The 
“‘latter is, from the exhaustion of the turf bogs, now becoming very open sive. 

‘“In conclusion I beg to say, that if the use of the loan did but cover the interest it 
“ ‘ would still be most vSuabl/from the amount of labour it enables ° t han t^lve 
“ • and the benefit accruing thereby to tbe poorer tenants. It is now more than twelve 
“ ‘ years since there has been a pauper in the poorhouse belonging to the 
“ • lands which I hold in the county Leitrim, where, as you are aware, the population is 
u 1 dense.’ ” 



Land Im- 
provement. 



Printed image digitised by the University of Southampton Library Digitisation Unit 




14 



TWENTY-NINTH ANNUAL REPORT OF THE 



[1860-1. 



Land Im- 
provement. 

Midland and Eastern District. 

In this district the sum of £11,200 has been 'issued in the following proportions since 

^ Cavan £210; Monaghan, £200 ; Louth, £610 ; Meath, £1,680 ; 'Westmeath, £900; 
Dublin, £1,000; Kildare, £1,910; Queen’s, £1,860; Wicklow, £460; Carlow, £280 ; 
Kilkenny, £680 ; and Wexford, £1,320. 



County of Mr. Joseph Fishboume, Inspector of Drainage for the county of Carlow and Queen’s 
Carlow, and county, reports as follows : — , 

Queeu’s “ j have "within the current year (1860) reported oil six new loans m the Queens County, 

County. „ and have also ma de many inspections of works executed with loans previously sanctioned, 
Fisiibourne. “ in Carlow, Kilkenny, Tipperary, and Queen’s Counties ; in all the landlords and occupiers 
Inspector of “ have expressed themselves highly pleased and satisfied with the results. I have ample 
Drainage. » opportunities for observing the general improvement of the country, and to learn the 
« opinions of all persons connected with landed property. It is universally admitted, that 
« the work executed under the provisions of the Land Improvement Acts has been highly 
« remunerative, and has encouraged many to expend their own capital in executing similar 
“ works. The whole country is steadily improving, and the Contrast between improved 
“ and unimproved fields is so striking, that many occupiers are now having improvements 
“ executed on their own account, Avho in former years opposed their landlords when they 
“ proposed to have similar works executed for them. Although the number of labourers 
“ has decreased, still a sufficient number can be easily obtained by paying fair wages. They 
“ are now trained hands, and execute work well and carefully at moderate prices. 

“ In December, 1860, 1 inspected works executed on Sir John Power’s estate in Tipper- 
“ ary county. I then learned from his tenants, that before the loan was obtained for the 
“ improvement of the townland of Brenormore, it had been let at an average of six. shillings 
“ per Irish acre, and the occupiers were in distressed circumstances ; but by the improve- 
ment of their lands and houses they are now enabled to pay an average rent of more 
“ than treble wbat they formerly paid, and all are in a most prosperous, contented, and 
“solvent condition. 

“ ’William Cope Cooper, Esq., obtained a loan under this Act for the improvement of 
“ liis property in the barony of Cullenagh, Queen’s County, named Knockardigur. Those 
“ lands were then wild, wet, cold, and rushy pastures, only capable of supporting young 
“ cattle during four or five summer months ; they have been thorough drained and limed, 
“ and are more than trebled in value. Coats were fatted on those lands every year since 
“ 1850 ; and in this year those fed there left a profit of £6 10s. each for their keep from 
“ May to November. One hundred and thirty acres have been thorough drained and 
“ limed at a cost of about £7 per acre. The annual profit exceeds £260. 

“ Other similar cases have come under my observation, which could be stated to prove 
“ the results arising from the operation of the Land Improvement Act have been most 
“ satisfactory.” 



Western District. 

In this district, comprehending the province of Connaught, with the county of Clare, 
the sum of £7,180 has been issued as follows, since 1859 : — 

Sligo, £2S0 ; Leitrim, £630 ; Mayo, £1,360 ; Roscommon, £1,240 ; Galway, £.3,570 ; 
and Clare, £100. 

County of Mr. Richard L”win, Inspector of Drainage for the county of Roscommon and part of 
Roscommon Galway, reports as follows : — “ The advanced price of labour, and, still more, the difficulty 
<Mwa rt ° f “ “curing a sufficient number of labourers at almost any price, have, during the past year, 
Mr. Richard “ operated as a serious discouragement to the progress of Land Improvement ; yet the Avorks 
Irwin, In- “ which have been completed in this district since the close of 1859 may be stated as very 
spector of “nearly equal to those of the preceding twelve months; and it is certain that iinprove- 

Dramage. « meirfcg WO uld have been carried out to a much greater extent but for the diminished 

“ supply and increased cost of labour. This difficulty, which is now causing considerable 
“ alarm among farmers and others who are necessarily employers of labour, has been 
“ attributed to the special demand for labourers occasioned by the circumstance of three 
“ railways being in course of construction in different parts of the district ; but this is a 
“ mistake, as the true cause is to be found in the long-continued and (I regret to add) still 
“ continuing emigration, which has already taken away so many of the best and most indus- 
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“ trious of our labourers and small farmers. During the last, and also, but in a lesser Land Im- 
“ decree, during the preceding autumns, serious losses, as well as great inconveniences, P r ovenie n t. 
« were caused in almost every part of the district by the impossibility of obtaining, at any 
« price, a sufficient number of harvest labourers. This statement may appear inconsistent 
“ with the well-known fact, that the numerous gangs of labourers who migrate to England 
“ for the haymaking and harvest times are chiefly from this province ; but this apparent 
“ contradiction is easily explained, as the great majority of those ‘harvestmen’ are small far- 
“ mers who rarely work for hire in their own country, and scarcely ever during the late and 
“ uncertain harvest time of the western province, as they are then occupied with their own 
“ crops. Hence the importance of giving more encouragement to the labourers of each 
“ separate locality is now beginning to be acknowledged and acted on ; and as experience 
“ has shown that there is no species of encouragement so much prized by an industrious 
“ labourer as the steady and generally well-paid employment afforded by works of Land 
“ Improvement during, what are often termed, the ‘ idle months of the year,’ it is prob- 
“ able that in the course of the next twelve months there will be a greater number of appli- 
“ cations for loans, and also a greatly increased expenditure of private funds on thorough 
“ drainage and other works, the advantages of which have been brought within the obser- 
“ vation of all by the working of the Land Improvement Acts. 

“The advantages of improved farm-steadings, as already stated in former Reports, are 
“ in each successive year more and more appreciated by the more intelligent of the farm- 
“ ing class ; yet it is a frequent subject of remark that the facility for obtaining loans for 
“ farm -buildings has not been made available in a district in which not only proper feed- 
“ ing-houses for cattle, &c., but even such apparently indispensable offices as farms and 
“ granaries, are very commonly either entirely absent, or else consist of small, ill-thatched 
“ sheds, totally unsuited for the purpose. The truth is, that the tillage farms of the district 
“ are, with very few exceptions, below the required value of £100 per annum, which de- 
“ prives the occupier of the benefit which the Act was intended to confer ; while the farms 
“ above that value are almost exclusively in the occupancy of graziers, who do not look for 
“ any buildings beyond a thatched hovel on each farm for the residence of the herdsman 
“ or caretaker. On the contrary, the interest which the more intelligent tillage farmer 
“ takes in observing the substantial construction and improved arrangement of the farm 
“ offices erected under the Act is increasing every day ; and very many inquiries on the 
“ subject have been addressed to me, particularly during the last, year, both by proprietors 
“ and occupiers, all of -whom were much disappointed on being informed that loans for 
“ farm-buildings were not granted on ferns below- the value of £100 a-year. 

“ This increased desire for farm-buildings may be regarded as the very best evidence of 
“ the gradual introduction of improved husbandry, which for some years past has been 
“ observed to follow the operations of the Land Improvement Acts; and it is certain that 
“ numbers of farmers, who but a few years ago almost exclusively raised their potatoes 
“ (then their only green crop) on ashes procured by burning the surface of the land, are now 
“ endeavouring to restore the fertility of their exhausted farms, commencing with peatcom- 
“ posts, aided by guano and other portable fertilizers, on what they raise turnips and man- 
“ gold wurzel as well as potatoes, and thus, by providing good winter food for their cattle, 

“they secure a supply of farm-yard manure for future crops. To the many industrious 
“ farmers who have reached this stage of improvement in husbandry, the importance of a 
“small but compact farm-yard can scarcely be too highly estimated; and it is. the opinion 
“ of every practical man with whom I have conversed on the subject, that building loans, 

“ to the amount of two or three years’ annual value, could be made with the greatest ad- 
“ vantage and most complete security of repayment on farms valued from £25 per annum, 

“ upwards ; particularly as it is certain that in all cases in which three years value of 
“ the land might be considered insufficient for the erection of offices suited to the farm, the 
“ applicants would willingly bind themselves to provide, at their own expense, whatever 
“ additional building materials and labour might be required.” 



Mr. Samuel U. Roberts, Inspector of Drainage for the Western Division of the County 
of Galway : — 

“ The works carried out under the Land Improvement Act in this district during the 
“ past year have been of limited extent, owing in a great measure to the prosperity of the 
“ country, and to the fact, that landed proprietors, and their tenants are now generally 
“ enabled to carry out improvements in connexion with their lands without the aid of loans 
“ from Government. 

“ The works of main and thorough drainage executed by Mrs. Blake, of Dartheid, have 
“ been completed in a very workmanlike manner, and have been, attended with the most 
“ satisfactory results ; so much so, indeed, that Mrs. Blake applied for a second loan, to 
“ enable her to extend the improvements. 
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“ Mr. O’Farrell, of Dalystown, is executing some very extensive works of reclamation 
“ and drainage nearDalystown, and some well-designed improvements of main and thorough 
“ drainage at Streamstown. On the former he is expending a considerable sum per acre, 
u in addition to the loan sanctioned by the Board, in the anticipation that the return for 
“ the expenditure will be considerable ; but the works are not yet sufficiently advanced to 
‘‘ enable me to report the result. The main drainage works at Streamstown have been 
“ well executed, and a sufficient fall obtained for thorough draining a large swamp hereto- 
“ fore covered with water during the greater part of the year. 

“ At Furbough, Mr. Andrew Blake is executing some works of main and thorough 
“ drainage, which are progressing in a satisfactory manner. 

“ Mr. Blakeney, of Abbert, has built extensive farm offices on a farm near Abbert. The 
“ work has been executed in a very creditable, workmanlike, and substantial manner. 
“ The offices are carefully arranged and well adapted to the farm, and Mr. Blakeney eon- 
u siders that its increased value, resulting from the convenience of these offices, will pay him 
“10 per cent, on their cost. 

“ At Ballybanagher, near Tuam, Mr. Andrew Nolan is building farm offices which will 
“ shortly be completed. 

“ I can with confidence report that the benefits which will result from the execution of 
“ these works will exceed considerably the amount of the annual instalment of 6£ per cent., 
“ payable on the expenditure ; and I am of opinion that, from the judicious manner in 
“ which they have been laid out and executed, further profitable improvements in the land 
“ will follow.” 

Mr. Charles Cooper, Inspector of Drainage for the Southern Division of the county of 
Galway : — 

“ During the year 1 860 the operations under the above Acts in this district have been 
“ of a limited nature, only three new loans having been sanctioned and six progress inspec- 
“ tions made relating to works, several of which have since been completed. 

“ Of new loans, two only have been made ; one to Mr. John S. Kirwan, of Moyne, and 
“ the other to Major John Burke, of St. Clerans. On the former two inspections have 
“ taken place, and the result has been satisfactory to all, upwards of 120 acres of land hav- 
“ ing been effectually thorough drained, for which the proprietor has been awarded the 
“ ‘ medal’ of the Ballinasloe Agricultural Society, as being the best and most effective in 
“ the district. 

“ The works under the second loan made to Mr. Kirwan are now in progress and promise 
“ to be equally effective and satisfactory. 

“ The thorough drainage of a large tract of land, heretofore deemed impracticable, is now 
“ being proceeded with, the outfall for which has been obtained by the formation of a con- 
“ duit under the tail-race of an important mill, and the drainage discharged into the main 
“ drain of the arterial drainage district. 

“ Of the properties upon which progress inspections have been made there is nothing 
“ which calls for particular reinai’k. The works have been mostly executed in a proper 
“ and workmanlike manner, and the proprietors appear well satisfied with the improve- 
“ ments. As referred to in former Annual Reports, the system of deep drainage has been 
“ universally adopted in this district, open main drains being made five feet or more, and 
“ the covered mains from three and a-half to four and a-half feet in depth.’’ 

Mr. John W. Kelly, Inspector of Drainage for the county of Clare : — 

“ The operations under the Land Improvement Act in the county of Clare during the 
“ past year were of a limited nature, being confined to main and thorough drainages under 
“ loans previously granted to Mr. R. W. C. Reeves and to Mr. Michael Skehan,. and under 
“ a new loan to Mr. James O’Brien. The results of the works in every case that I have 
“ seen were highly satisfactory. While making a survey, within the last few days, of lands 
“ about to be thorough drained by Mr. F. M. Calcutt, M.P., I had an opportunity of seeing 
“ some lands of his, the thorough drainage of which was effected a few years ago, under 
“ the provisions of the Land Improvement Act, and the remunerative return yielded by 
“ them has far exceeded the improved value anticipated in the estimate submitted to the 
“ Commissioners. 

“ The limited degree in which the provisions of the Act are taken advantage of in this 
“ part of the country is partly owing to the rise in the price of labour, but mainly to the 
“ pursuits of the more extensive farmers being chiefly devoted to grazing. Thorough 
“ drainage in general, to be rendered fully effectual, requires to be followed up by sub- 
“ soiling and a course of tillage and manuring ; but the present state of the labour market 
“ and the remunerative return to be derived from its application to agriculture, are not 
“ considered sufficiently inviting to adopt this course. The prices of grain are low as com- 
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« pared with those of cattle, butter, sheep, meadows, &c., and farmers in general naturally Land Im- 
« prefer those pursuits attended with greatest immediate profit and least outlay and trouble. P r oveme n - 
11 Even those thorough drainages and subsequent courses of tillage at present effected are, 

« for the most part, done with the view of preparing the lands ultimately for meadows and 
« pastures, and as such, no doubt, they will pay well ; but until the prices of grain and 
“ cattle, &c., approximate more to an equality, and tillage become consequently more gene- 
‘ c ral, it is probable that thorough drainage will not prevail to an extent commensurate to 
“ the benefits it invariably confers. 

“ Grazing and cattle feeding is the order of the day ; and it is an interesting fact which 
« ]ias not, perhaps, received that notice its importance deserves, that even of the quantity 
« of grain constituting our present diminished home growth, a large share of it is raised, 

« not by preference, but merely incidentally to the growth of green crops, which (for cattle 
“ feeding) are the real desiderata.” 



Southern District. 

In this district, the sum of £7,539 195. 9 d. has been issued, in the following proportions, 
since 1859 : — 

Limerick, £2,040 ; Tipperary, £1,640 ; King’s County, £309 19s. 9 d . ; Waterford, £80 ; 

Cork, £2,700 ; and Kerry, £770. 

Mr. J. Jocelyn Poe, Inspector of Drainage for the county of Tipperary and neighbouring Coaniyof 

“ In forwarding my Report of the proceedings under the Land Improvement Act in this ^ 

« district for the past year, but little remains to be added to my former statements, that all epector of 
« the works undertaken have progressed satisfactorily, and the results have fully realized Drainage. 

“ to the proprietors the benefits they had calculated on. 

I never entertained a doubt that this would have been the case, in a greater or less 
« decree, though I could hardly have anticipated so very decided an increase in the value 
« of land thorough drained under my inspection as has arisen on the estate of Air. Carden, 

« of Barnane. He was the first applicant for a loan for thorough drainage in this district, 

“ and carried on his works most energetically. The land, when drained, was tilled, limed, 

“ and laid down for pasturage, and he has recently let a very large extent of this land, 

« -which, previous to the commencement of the drainage works was not worth more than 
“ ten shillings per acre, for forty shillings the Irish acre. 

“ The results in other cases, though not to the same extent, or m so large a ratio, as 
“ Mr. Carden’s, have been very satisfactory. The estates of Mr. Tuthill and of Mr. Smith- 
“ wick, in the barony of Owney and Arra, and of Mr. R. U. Bayly, bear out this fact; nor 
“ do I know an instance in which the annual benefit has not exceeded the estimated per 

“ dSw the past year the inspections for farm-buildings have been nearly as numerous 
« as those for thorough drainage, and only two new cases have been before me for appli- 

“ cations for loans for drainage. , . . . » 

“ In many cases the proprietors are making some small allowances to their tenants for 
“ drainage, and as the improved system of thorough drainage has become so well known 
“ through the country, from the frequency of works executed under this Act, there is no 
“ difficulty in procuring labourers who understand their work; and though them wajies 
« are nearly double what they had been, still the employer has good value for the difc 
“ fcrence.” 

Mr A. TJ. Roberts, Inspector of Drainage for the county of Waterford 0o„»^ of 
“I beg leave to inform you that no new loans have been applied for in this county .dur- “L 
« ing the past year, and the only work in progress has been completed, namely, that of Mr. Ex)tertBi 
« Baker, in the barony of Decies-without-Drum. _ . Inspector of 

« I am triad to be able to inform you that the proprietors and tenants are taking a greater Drainage. 

“ interest Fn keeping in good order the main drains and outlets, and consequently the drained 
« land has a better appearance, and that tilled has produced better crops than heretofore. 

“ Several proprietors are themselves draining their farms m this county with their own 
“ funds. All of this drainage is being carried on on the principles laid down by the 

^Tenants also, in several instances, have also drained portions of the farms ; and by the 
'» experience gained by them in seeing the works under the superintendence of the Board, 

“ are now able to lay’ their drains out themselves, when formerly they had to employ a 
“ drainer to do so. q 
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“ I can with confidence state that every acre of land which has been drained under this 
“ Act in this county, and which has been properly tilled and taken care of, has amply repaid 
“ for the expenditure ; but I am soriy to say that much of the drained land has been. 
“ allowed to remain unbroken and neglected.’’ 

Mr. H. Stokes, Inspector of Drainage for the county of Kerry — 

“ Pursuant to instructions, I beg leave to lay before the Commissioners of Public Works 
“ the following Report on the working of the Land Improvement Act in the county of 
“ Kerry for the year ending 31st December, 1860. 

“ Tlie proceedings have been very limited, for I find but five applications have been 
“ made for loans and referred to me for report by the Board, and they have ordered but 
11 three progress inspections on works previously sanctioned. One of the five applications 
“ for loan has been abandoned (Mr. James Butler’s), and there has been no progress inspec- 
“ tion made in the other four cases; but I know that the Rev. George Browne and Mr. E. 
“ C. Morris have thorough drained land sufficient to account for nearly two instalments 
“ each. The amounts sanctioned in those cases have not been notified to me. 

“ I do not expect to see any considerable increase of the applications under the Act, as 
“ the constant demand for land occupation, the high rates of wages to be paid to labourers, 
“ and the diminishing return of work to be got from them, continues to deter owners from 
“ borrowing, as described in my Report for 1859 ; and a good many years must elapse 
“ before any material change in the supply of labour can be expected which would induce 
“ a return to the advantages held out by the Board. 

“ It is not supposed that the new law of tenant compensation will have any effect in 
“ stimulating Land Improvement loans, so that with the present prospects, I think it is 
“ pretty certain that we shall have as little to do under the 10 Vic., cap. 32, &c., in 1861 
“ as in 1860.” 



PUBLIC BUILDINGS. 

Since our last Report the new buildings of — 

Enniscorthy, Parsonstown, Carrickfergus, and Newtownstewart 

Model Schools have been completed, and transferred to the Board of National Education. 

The works at Londonderry Model School are on the point of being finished, and satis- 
factory progress is being made at the similar buildings of — 

Monaghan, Sligo, and Newtownards. 

The plans are ready, and tenders will shortly be called for, for the erection of a Model 
School at Lurgan, and a site is being obtained for one at Cork. 

The intention of erecting a Model School at Ballinahinch (Co. Down), has been 
abandoned by the Board of National Education. 

Of the Coast Guard Stations to be erected by the Board, the following is the present 
position — 

Dunmore Coast Guard Station is just completed. 

Eastferry Station is nearly so. 

Baldoyle Station is in progress. 

Morris Castle Station is about to be commenced. 

New buildings for Probate Offices are in progress at Waterford and Londonderry, and 
one is about to be commenced at Armagh. 

Alterations are also being made in the Belfast Custom House, with the view of accom- 
modating the Probate Offices of that town in the building. 

The preliminary steps towards the erection of the additions to the Constabulary Depot 
in the Phoenix Park, and the new Constabulary Barracks at Limerick, have been taken, 
and the works, it is hoped, will soon be contracted for. 

The works of erecting the new Laundry, Ablution-room, Dormitories, and the additions 
to the Chapel at the Royal Hibernian Military School, are being proceeded with. 

An entrance building with residence for a Warder, Store-rooms, &c., is being erected 
to Mountjoy Female Convict Prison ; and plans are being prepared for an addition to the 
Infirmary of that establishment 

Important additions and alterations have been made at Clonmel National Model 
School, viz. : — 

A new Girls’ School ; two new Class-rooms ; residence for Master. 
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Additions and alterations are also in progress at the following Model Schools, viz. : — 

At Newry — Building a second story over Kitchen offices, to gain additional Bed- 
rooms for Master ; constructing Sheds in play-grounds. 

At Dunmanway — A new School-room for boys ( 150 pupils ) ; two new Class- 
rooms ; the present room for boys to he converted into a room for girls, with 
two small Class-rooms ; the present Girls’ School to be altered for an Infants’ 
School. 

At Ballymena — Class-room for Physical Science ; raising wing of Dwelling-house ; 
Ball-court ; Airing-sheds. 

At Athy — New Infant School with Class-room attached ; new Cloak-room ; new 
Privies for boys and for infants. 

At Galway — An additional new Class-room. 



ARTERIAL DRAINAGE, 

With Improvements of Navigation and Water-power, under the Acts 5 & 6 Viet., cap. 89 ; 

8 & 9 Viet., cap. 69 ; 9 Viet., cap. 4 ; 10 & 11 Viet., cap. 79 ; 16 & 17 Viet., cap. 130 ; 

18 & 19 Viet., cap. 110 ; 19 & 20 Viet., cap. 62 ; 20 & 21 Viet., cap. 23 ; and 21 & 22 

Viet., cap. 41. 

All executive operations connected with the works of Arterial Drainage have been 
brought to a close during the past year, and the districts named in the table below have 
been finally settled, awarded on, and transferred to the custody of trustees appointed by 
the proprietors. 

The Clonakilty Slob-lands and the Shanagolden District remain in the same position 
as regards the Board’s responsibility and control as heretofore. The latter, however, will 
now be immediately brought to a final issue. 

The following are the districts on which Final Awards have been made during the 
past year, together ■with the amounts charged upon the lauds by those Awards, and the 
amounts remitted under the provisions of the Act 16 & 17 Viet., cap. 130. 



Districts. 


Date of Award. 


Area Improved. 


Total Expenditure. 


Amount ! 

presented for 
County Bridges. | 


Amount charged 
on District. 


Amount remitted. 




I860. 


A. E. P. 


£ s. d. 


£ s. cL 


£ s. -d. 


£ S. d. 


















10 January, 


— 


228,651 10 5 


— 


30,000 0 0 




Drainage and § 


6 March, . 


6,379 1 34 


53,509 4 2 


2,268 5 1 


24,412 0 0 


} 164,979 19 6 


Water Power ,\ 


.. 


— 


1,471 16 0 


— 




1 


















4 April, . 





31,602 12 3 


— 


13,145 13 0 


*163,337 15 2 


Brosna (Ferbane) 


18 April, . 


11,998 0 30 


107,022 4 S 


— 


39,540 0 0 


67,482 4 8 


Fergus, . 


30 October, 


7,361 2 20 


68,010 8 S 


433 1 8 






Totals, 




25,739 1 4 


1490,267 16 2 


2,701 6 9 


132,447 13 0 


438,777 6 4 



The whole expenditure charged against the different undertakings commenced under 
the Arterial Drainage Acts, including £70,201 for works chargeable to counties, amounted 
at the end of March, 1861, to £2,382,026, of which £9,472 is due to the expenditure 
during the fifteen months ended March, 1861, the sum of £983 being included in the 
last-mentioned amount for interest on the loans obtained for the districts not completed. 
Of the total expenditure £2,376,883 may be considered to have been on the completed 
districts, of which £1,185,422 has been remitted, and £5,142 to have been on districts 
not yet closed. 

The repayments in respect of the completed districts amounted to £452,746, including 
£67,048 for works charged to counties, and also the interest included in the instalments 
paid by the proprietors charged by the awards. 

The usual returns connected with the expenditure on these works, and the usual extracts 
from the reports of the Engineers in charge of them, are appended to this Report. 



HARBOURS. 

Kingstown Harbour. 

The new Steam Packet Pier which is now exclusively used for landing and embarking 
Passengers and the Mails,, and which has fully realized our expectations, is completed, 
with the exception of the shed for the shelter of passengers, which is in progress, and 
expect will be finished by the 1st July. 

■* Ee mission on whole District — see last Beport. 



Public 

Buildings. 



Arterial 

Drainage. 



Harbours. 
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Barbours. The following is a return of the V essels that have used the 
year — Mail and Passenger Steamers excepted : — 

To and from the port of Dublin, waiting wind or tide, sailing vessels, 

To and from the port of Dublin, waiting wind or tide, steamers. 

From English, Irish, Scotch, and Foreign ports, to Irish ports, 

From English, Scotch, and Foreign ports to English and Scotch ports, 

From Irish ports to English, Scotch, and Foreign ports, 

From English and Scotch ports to Foreign ports, 

For orders, 

To Kingstown, ...■••• 

Men-of-war and Cruisers, .••••• 

Total, 

In the previous year the numbers were 

Hoicth Harbour . 

The operations here have been as usual confined to works of repair and maintenance. 
No very serious damage has been sustained, but the sea slopes of the breakwater require 
almost constant attention. 

Dunrnore East. 

A moderate outlay during the ensuing summer, in ordinary repairs, will meet all that 
is required here. 

Donaghadee. 

Very satisfactory progress has been made with the works here. Even now such 
steamers as are contemplated for the postal service between this and Portpatrick may 
safely use the harbour at any state of the tide or weather, and we anticipate that at the 
close of the coming summer very little of what was designed will remain to be done. 
See Resident Engineer’s Report — Appendix D. 



Inland INLAND NAVIGATIONS. 

Xangatiw. ^ ... Shannon and Maigue. 

These navigations, including the various works on the Lower Shannon, are in a satis- 
factory state, and are not likely in the ensuing year to call for any extraordinary expen- 
diture beyond mere repair and maintenance. The only outlay in the current year of any 
signification is for the clearing and deepening the harbour at Foynes, which has 
progressed favourably and will be very shortly done, affording a depth of 8 to 10 feet at 
low w r ater. 

Tyrone Navigation — Coal Island Canal. 

The repair of breaches alluded to in the last report is satisfactorily completed, and the 
navigation is now in good order, requiring nothing beyond ordinary maintenance. 

Boyne Navigation. 

The towing paths and landing stages have been considerably improved, and the whole 
of the works are in a satisfactory condition, and not likely to require any extra outlay. 

Post Roads. POST ROADS. 

Act 6 and 7 Wm. IV., cap. 116. 

On the application of the Postmaster-General under the 61st section of the above Act, 
repairs have been executed, during the past year, on eighteen roads, situated in the follow- 
ing counties : — 

Clare. Down. Kilkenny. Waterford. 

Cork. Dublin. Leitrim. Wicklow. 

Donegal. Fermanagh. Tipperary. 

These repairs have been executed under the superintendence of the respective County 
Surveyors, at a cost of ,£1,233 1 5s. 9d. } repayable by Grand Jury Presentment at subse- 
quent Assizes. 



Harbour during the last 



Number. 


Tonnage. 


687 


110,364 


11 


3,627 


242 


16,562 


116 


12,484 


162 


11,160 


44 


8,772 


19 


3,577 


331 


30,305 


12 


— 


1,624 


196,851 


1,694 


197,514 



Edward Hornsby, Secretary. 

Office of Public Works, Dublin , 
27th June , 1861. 



We have the honour to be, 

Your Lordships’ obedient servants, 

RICHARD GRIFFITH. 
JOHN RADCLIFF. 

J. G. M‘KERLIE. 
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(A.) — Abstract of the Accounts of the Commissioners of Public Works in Ireland, showing the Total of 



Ai 
A 2 



A 5 
A 6 



Heads op Account. 



Loan Accounts. 

Abstract of Total Issues and Repayments, under Acts 
1 & 2 Wm. IV., c. 33, and 6 & 7 Vic., c. 44, classified, 

Public Works Loans (Exchequer Bills), 1 & 2 Wm. 
IV., c. 33, . 

Public Works and Arterial Drainage Loans (Consoli- 
dated Fund), 6 & 7 Vic., c. 44, &c., 

Labouchere Drainage (Consolidated Fund), 1 OVie., c. 1 0, 

Land Improvement Loans (ditto), 10Vic.,c.32,&c., 

Loans by late Commissioners (ditto), 57Geo.IEL,e.34, 

Service Accounts. 

Grant Loans, 1 & 2 Wm. IV., c. 33, and 1 & 9 Vic., 
C.21&1, . 



River Drainage, 5 & 6 Vic., c. 8 
j., c. 69, &c., 



; 9 Vic., c. 4 ; 8 & 9 

Land Improvement Preliminaries, 10 Vic., c. 32, 

Parliamentary Votes and Grants, viz. : — 

1. Salaries and Incidents of Office, 

2. Public Buildings, including National Educa- 

tion Buildings, &e., . 

3. Harbours of Howth, Dunmore, & Donagbadee, 

4. Kingstown Harbour, 

5. Convict Prisons, 

6. Female Convict Prison, Building, 

7. Iron Huts for Convicts at Cork, 

8. Convict Prison, Lusk, . 

9. Central Criminal Lunatic Asylum, 

10. Four Courts (Dublin) Extension, 

11. Westmoreland Lock Hospital, . 

12. Phcenix Park, .... 

13. House of Industry Hospitals, . 

Employment of Labouring Poor, 9 & 10 Vic., c. 107, 

Mi scellaneous Services (including Navigations) : 

1. Piers and Harbours, 

2. Maintenance of Post Roads, 

3. Receivers’ Accounts for Loans, 

4. Inland Navigations : — Shannon, 

„ Boyne, 

„ Tyrone, 

„ Maigue, 

5. District Lunatic Asylums, 

6. Metropolitan Police Offices and Stations, 

7- Wellington Testimonial, Phcenix Park, 

8. Ma in tenance of Navigation Works, Repay- 

ments, .... 

9. Railway arbitrations, 

10. Bridge over the Lagan at Ormeau, 

11. Sundry Accounts, 



Balances on 
tho 

31stDecember, 

1859. 


Issues from tho 
Consolidated 
Fond on Loan. 


Repayments 
on Acoount of 


Received. 


Through tho Paymaster of 
Civil Services. 


£ s. d. 


£ s. d. 


£ s. d. 


£ S. d. 


_ 


_ 


8,229 19 10 


__ 


— 


134,722 16 0 


226,356 14 6 


— 


- 


- 


20,580 12 9 


- 


- 


32,180 19 9 


113,756 19 7 


- 


— 




3,206 17 4 


— 


1,027 2 5 


- 


— 


— 


— 


- 


— 


134,846 5 9 


153 15 0 






939 11 6 


3,762 4 10 


- 


- 


182,146 16 4 


2,580 4 6 


- 


-■ 


559 3 6 


3,798 12 10 








11,094 8 6 


/ - 






22,416 8 1 


166,903 15 


372,131 4 0 


357,374 0 3 



Office of Public Works, Dublin, 
May 10, 1860. 
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Sums intrustedto their Management for Collection or Disbursement for FifteenMonths, ended 31st March, 1861. 



Balanoes 
0 per drawn on 

the 

31st March, 
1861. 


Totals- 


Overdrawn 
Balances from 
Accounts of 
1889. 


Issued on Loan 
by Board's 
Certificates on 
the Paymaster 
of Civil 


Payments to the 
Consolidated 
Pond, through 
the Paymaster 
of Civil 
Services. 


Disbursements 
on Acconnt of 
Publio Works 
or Services. 


Balances 

31st March, 
1861. 


Totals- 


£ s. d. 


£ s. d. 


£ s. d. 


£ s. d. 


£ s. d. 


£ 8. d 


£ s. d 


£ s. d. 


— 


8,229 19 10 


_ 




8,229 19 10 


_ 


_ 


8,229 19 10 


- 


361,079 10 6 


— 


134,722 16 0 


226,356 14 6 


_ 


_ 


361,079 10 6 


- 


20,580 12 9 


- 


- 


20,580 12 9 


— 


— 


20,580 12 9 


- 


145,937 19 4 


- 


32,180 19 9 


113,756 19 7 


— 


— 


145,937 19 4 




3,206 17 4 


— 


- 


3,206 17 4 




— 


3,206 17 4 


- 


1,027 2 5 




— 


— 


1,027 2 5 


' — 


1,027 2 5 


3,442 14 9 


138,289 0 6 


128,816 2 5 


_ 


_ 


9,472 18 1 


— 


138,289 0 6 




1,093 6 6 








1,008 1 10 


85 4 8 


1,093 6 6 


- 


185,909 1 2 


- 


- 


- 


182,105 7 5 


3,803 13 9 


185,909 1 2 


- 


3,139 8 0 


- 


- 


- 


3,139 8 0 


- 


3,139 8 0 


- 


53,7*75 4 6 

; 

i 


- 


- 


- 


47,536 15 11 


6,238 8 7 


53,775 4 6 


3,442 14 9 


922,268 2 10 


128,816 2 5 


166,903 15 9 


372,131 4 0 


244,289 13 8 


10,127 7 0 


922,268 2 10 



' Johh Tbimmbb, Accountant. 
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(A 1.)— Abstract of Loans made by the Commissioners of Public Works, under the Provisions of Act 
1 & 2 Wm. IV., cap. 33, and subsequent Acts, classified under Counties and other general heads, 
and showing the Total Issues and Repayments to the 31st March, 1861. 



COUNTY, See. 


PURPOSE OF 








REPAYMENTS. 




Balance of 




LOAN. 


lotai issued. 




Principal. 


Interest. 


Remitted. 


31st March, 1801. 






£ 


s. 


d. 


£ 


s. 


d 


£ 


s. 


d. 


£ s. d. 


£ 


d. 


’Antrim County, j 


For making and) 
improving roads, > 
court-houses, &c. ) 


150,001 


1 


2 


150,706 


1 


11 


18,430 


12 


7 




- 




Armagh County, . 


Ditto, 


2,507 


10 


9 


2,507 


10 


9 


564 


19 


10 




- 




Carlow County, . 


Ditto, 


5,650 


0 


0 


5,650 


0 


0 


592 


5 


6 


- 


- 




Carrickfergus, 1 
(County of the > 
Town,) J 


Ditto, 


4,443 


10 


0 


4,443 


10 


0 


689 


0 


4 


“ 


- 




Cavan County, 


Ditto, 


36,953 


8 


0 


36,144 


14 


4 


5,923 


14 


7 




808 13 


8 


Clare County, 


Ditto, 


17,779 


11 


8 


17,769 


13 


5 


1,924 


3 


1 


- 


9 18 


3 


Cork County, 


Ditto, 


4,451 


15 10 


4,451 


15 


10 


338 


7 


11 


- 


- 




Cork, County of) 
the City, | 


Ditto, 


1,500 


0 


0 


1,500 


0 


0 


271 


11 


8 


- 


- 




Donegal County, . 


Ditto, 


17,557 


5 


0 


17,557 


5 


0 


1,851 


7 


9 


- 


- 




’Down County, . 


Ditto, 


5,950 


0 


0 


6,655 


0 


9 


288 


16 


4 


_ 


- 




Dublin City, 


Ditto, 


1,211 


6 


8 


1,211 


6 


8 


42 


11 


11 


- 


— 




Dublin County, . 


Ditto, 


5,5 3S 


11 


1 


5,338 


11 


1 


672 


4 


1 








Fermanagh County, 


Ditto, 


5,050 


0 


0 


5,050 


0 


0 


900 


14 


1 


— 


— 




Galway County, . 


Ditto, 


31,015 


7 


8 


31,015 


7 


8 


1,633 


7 


11 


- 


— 




Galway Town, 


Ditto, 


1,100 


0 


0 


1,071 


3 


2 


200 


17 


10 


— 


28 16 


10 


Kerry County, 


Ditto, 


76,094 


9 


6 


76,094 


9 


6 


8,966 


8 


1 


- 


— 




Kildare County, . 


Ditto, 


6,602 


10 


0 


6,602 


10 


0 


1,407 


3 


6 


— 


— 




Kilkenny County, . 


Ditto, 


29,350 


0 


0 


29,350 


0 


0 


3,238 


9 


4 


- 


— 




King’s County, 


Ditto, 


6,438 17 


3 


6,438 


17 


3 


1,011 


0 


11 


— 


_ 




Leitrim County, . 


Ditto, 


7,650 


0 


0 


7,650 


0 


0 


1,233 


2 


4 


— 


_ 




Limerick City, 


Ditto, 


3,931 


8 


8 


3,862 


1 


4 


882 


18 


4 


— 


69 7 


4 


Limerick County, . 


Ditto, 


13,018 18 


9 


12,700 


18 


10 


2,623 


19 


6 


— 


317 19 11 


Londonderry Co. . 


Ditto, 


1,250 


0 


0 


1,250 


0 


0 


304 


10 


9 


— 







Longford County, . 


Ditto, 


4,400 


1 


4 


4,400 


1 


■4 


920 


8 


8 


— 







Louth County, 


Ditto, 


9,550 


0 


0 


9,550 


0 


0 


1,377 


16 


3 


_ 







Mayo County, 


Ditto, 


12,438 


0 


0 


12,438 


0 


0 


1,414 


5 


3 


_ 







Meath County, 


Ditto, 


2,347 


18 


2 


2,294 


15 


0 


545 


0 


11 


— 


53 3 


2 


Queen’s County, . 


Ditto, ' 


7,663 


0 


0 


7,663 


0 


0 


605 


0 


2 









« Count!- Antrim and Down bm each lodged £701 0,. si. on account or Otm.au Bridge, In antfcip.Uon of lame of loan. 
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(A 1.) — Abstract of Loans made by the Commissioners of Pcblio Works, under the Provisions of Act 
1 & 2 Wm. IV., cap. 33, and subsequent Acts, classified under Counties and other general heads, 
and showing the Total Issues and Repayments to the 31st March, 1861 — continued. 



Total issued. 


REPAYMENTS. 


Remitted. 


Balance of 
Principal, 
31st March, 1801. 


Principal. 


Interest. 


£ s. d 


£ s. d 


£ s. d 


£ s. d 


£ «. d. 


19,784 0 0 


19,784 0 


1,316 11 9 


- 


- 


8,306 6 9 


8,306 6 9 


1,152 6 6 


— 


— 


9,959 5 11 


9,959 5 11 


760 0 1 


— 


— 


2,300 0 0 


2,300 0 0 


370 4 3 


— 


— 


2,248 14 0 


2,24S 14 0 


122 10 0 


— 


— 


1,550 0 0 


1,550 0 0 


75 7 5 


- 


— 


51,155 11 0 


51,155 11 0 


6,372 17 10 


- 


— 


7,558 1 10 


7,533 7 10 


1,503 9 4 


- 


24 14 0 


1,065 1 S 


1,065 1 8 


222 12 1 


- 


- 


575,371 12 8 


575,469 1 0 


70,750 18 8 


- 


1,312 13 2 


43,700 0 0 


30.S78 8 1 


13,940 10 1 


2,971 11 11 


9,850 0 0 


1S9,150 0 0 


41,281 3 2 


80,806 10 7 


- 


147, 86S 16 10 


69,950 0 0 


14,403 1 3 


29,6 62 13 4 


- 


55,546 IS 9 


135,000 0 0 


131,321 2 1 


50,138 15 11 


1,359 9 9 


2,319 8 2 


157,200 0 0 


157,200 0 0 


73,764 16 7 


- 


- 


14,550 0 0 


14,550 0 0 


, 3,043 4 8 


- 


- 


37,474 11 0 


23,145 5 0 


771 .2 4 


- 


14,329 6 0 


2,075,893 17 8 


175,288 10 8 


487,822 7 1 


,185,422 8 10 


715,182 18 2 


3,700 0 0 


3,700 0 0 


361 14 7 

• 


- 


- 


3,301,990 1 4 


1,167,236 11 3 


811,062 13 10 


,189,753 10 6 


946,410 1 1 



Roscommon Co., 

Sligo County, 
Tipperary County, 
Tyrone County, . 
Waterford County, 
Waterford City, . 
Wexford County, . 
Wicklow County, . 
Westmeath County, 



Roads A Bridges, • 



SundryHarbours, 
Docks, Ac., 



Inland Naviga- 
tion, 



Public Buildings, • 
Railways, 
Miscellaneous, 
Piers & Harbours, < 

River Drainage, < 
Exchequer Bills is 



For making and 1 
improving roads, > 
court-houses, die. ) 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 



For Roads, ) 
Bridges, Ac., / 

In aid of con- j 
struction, j 

Improving ) 
Works, Ac., j 

Erection and 
completion of 
Works, Ac., 

In aid of con- 1 
struction, Ac., j 

In aid of Sundry | 
Works, J 

Act 9 Yic. c. 3, ' 
and 10 and 11 
Yic. c. 75, 

Act 5 A 6 Vic. c. . 
89, j 

[ued and after- 
wards relodged, j 



Office of Public Works, Dublin, 
May 10, 1861. 



John Tbimheb, Accountant. 



D 
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APPENDIX TO TWENTY-NINTH REPORT OE THE 



[1860-1, 



(A 2.)— A Statement of Loans made by the Commissioned of Pubuc Works m Ireland, showing 

outstanding on the 



NAME OF PARTY. 



Act 1 &• 2 TFm. 4, c. 33. 



PURPOSE OF LOAN. 



8, 70 
10, SO, 
108 

20 , 120 , 

157 

28,255 

3 

18 

212 



Limerick Navigation Company, 
f Limerick Bridge Commis- 1 
\ sioners, . . . J 

j- Galway Dock Commissioners, 
Newry Navigation Company, . 
f Ardglass Harbour Commis- 1 
\ sioners, . . . J 

f Athlnnkard Bridge Commis- 1 
\ sioners, . . . j 

Ulster Canal Company, . 



To improve Works 

Constructing Bridge, Docks, and Quays, 
Constructing Docks anil Harbour, 
Improving Works and Extension of Canal, 
Completing Works of Harbour, . 
Completing Works of Bridge, 

Completion of Works, 



Act 6 <£• 7 Vic., c. 44. 



1511 

1532 
1022 

1533 
1209 
1424 
1482 
1C23 

1403 
1450 
1272 
1872 

1484 
1303 
1300 

1310 

1311 

1312 

1313 

1314 

1315 

1358 

1359 

1300 

1301 
13G2 

1303 

1304 

1305 

1427 

1428 
1420 

1430 

1431 

1432 

1433 

1404 
1435 

1534 
12251 
12303 
1231 
1430 

1437 

1438 
1430 

1440 

1441 
1307 

1302 
1371 
1443 
1447 

1485 
1480 
1635 
1241 



1805 

1806 
1873 
1374 

1448 

1449 
1487 



Antrim County, 
Ditto, 

Ditto, 

Cavan County, 

Clare County, . 
Ditto, 

Ditto, 

Down County, 

Galway Town, 

Ditto, 

Limerick City, 
Ditto, 

Ditto, 

Limerick County, 
Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Longford Comity, 

Meath County, 
Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Sligo County, . 

Westmeath Gounty, 
Ditto, 

Wexford County, 
Ditto, 

Ditto, 

Ditto, 

Ditto, 

Wicklow County, 
Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 

Ditto, 



. Road, Ballymena to Cnshendall, . 

. Road, Lame to Carrickfergus, 

. Bridge at Orruoau, 

. Road, Killysliaudra to Ballinngh, 

. Road, Fermoyle to Caherbollog, . 

. Ditto, Ditto, 

. Repairing Pier at Ballyvangliau, . 

. Bridge at f'rm.eau, 

. Road, Fahyheg to Nile Lodge, 

. Completing Works at Salt Hill, . 

. Road, Askeaton to Limerick, 

. Road, Limerick to Askeaton, 

. For completing the Ashbourne Road, . 

. Road, Limerick to Croom, . . . 

. Road, Limerick to Askeaton, 

. Road, Limerick to Pallaskenry, . 

. Road, Limerick to Askeaton, . . . 

. Road, Limerick to Pallaskenry, . 

. Road, Limerick to Askeaton, 

. Road, Court Bridge to Ratlikeale, 

. Road, Boon to Newport, .... 

. Rond, Newcastle to Kilrcallock, . 

. ltoad, Newcastle to Newmarket, . 

. Road, Newcastle to Listowel, . ■ . 

. Road, Newcastle to Kilmallock, . 

. Road, Bruff to Newport 

. Road, Kilfinane to Buttevant, 

. Road, Galhally to Limerick, 

. Road, Ballirdamlcrs to Fermov, . 

. Road, Cappamore to Limerick, 

. Road, Limerick to Ratlikeale, 

. Road, Ratlikeale to Askeaton, 

. Road, limerick to Waterford, 

. Road, Pallasgreen to Emly, 

. Road, Kilfinane to Tipperary, 

. Road, Doou to Cappamore, .... 

. Road, Bratf to Croom, .... 

. Road, Croom to Adare 

. Road, Limerick to Tralee, .... 

. Sundry Loans, 

. Completion of Works, 

. Road, Navan to Kingscourt, 

. Road, Kingscourt to Dundalk, 

. Road, Grauard to Navan, .... 

. Road, Kingscourt to Moynalty, . 

. Road, Navan to Ardee, .... 

. Road, Athboy to Navan, .... 

. Completing the Victoria Road, 

. Road, Mullingar to Ballymakon, . 

. Road, Granard to Oldcastle, 

. Road, Enniscorthy and Taghmon to Kilmore, 
; Road, from the Sea to Enniscorthy, . 

. Road, Wexford to Duncormack, . 

. Road, Enniscorthy to Kiimuckridge, . 

. Road, Campile to 'Enniscorthy, . 

. Road, Crossford to Bathshanmore, 

. Road, Ballinguile Bridge to Talbotstown, . 

. Road, Baltinglass to Wicklow, 

. Road, Rathdrum to Tinahely, 

. Road, Tvnte Park and Carrigower Bridge, . 

. Road, Irishtown and Kilpoole, 

. Road, Gamew to Rathdrum, 

. Road, Camew to Wicklow, .... 

. Road, Baltinglass to Rathdrum, . 





Over- 

payments. 


BALANCE 

outstanding, January 1, 1860. 


Principal. 


Interest. 




£ S. d. 


£ 




d. 


£ s. d. 






9,008 


15 


0 


3,434 7 4 




- 


04,277 


0 


0 


26,346 0 4 




_ 


10,322 


14 10 


2,202 3 4 




_ 


15,878 


3 


0 


320 3 4 




- 


0,050 


0 


0 


7,272 7 0 




_ 


0,850 


0 


0 


4,010 6 3 




- 


10,000 


0 


0 


0,032 0 0 




- 


130,047 


0 


0 


53,127 3 7 






141 


0 


4 


2 10 0 






1,511 


0 


5 


30 0 3 


















250 


0 


0 








10 


0 


9 


0 4 7 






0 


1 11 


0 2 0 




_ 


44 


2 


6 


10 0 




705 0 9 


- 






- 






80 


8 


1 








0 


3 


0 


0 2 0 






48 


L0 


3 


0 10 4 






43 


3 


9 


0 9 1 






117 


L5 


7 


1 4 11 






18 


0 


7 


0 7 5 






2 


3 


5 


0 0 10 








4 


1 


0 2 11 






1 


1 


2 


0 0 5 






3 


7 10 


0 0 10 






1 


tl 


1 


0 0 10 






0 


0 


0 


_ 




• 


0 


L0 


8 


0 2 11 




. 


153 


3 


3 


3 3 3 






88 


0 


4 


1 10 5 




. 


13 


14 


1 


0 5 10 






44 


L0 


1 


0 18 8 






0 


2 


7 


0 2 6 






10 


2 


7 


0 6 8 






17 


19 


1 


0 7 5 






13 


14 11 


0 5 10 






9 


10 


3 


0 4 2 






0 


17 


3 


0 2 11 








5 


9 


0 7 10 






0 


10 


1 


0 2 11 




_ 


5 


3 


2 


0 2 1 




_ 


25 


2 11 


0 10 4 






17 14 


4 


0 7 5 






13 


0 


7 


0 5 5 




: . 


11 


17 


2 


0 5 0 




- 


G34 


4 


9 


18 2 4 




_ 


2 


6 


6 


- 






30 


1 


2 


0 13 5 






8 


7 


0 


0 3 7 






80 


10 


8 


1 16 2 






14 13 


6 


0 6 9 






154 


5 


4 


3 8 10 




_ 


23 


17 


8 


0 10 9 








0 


1 


0 10 0 






76 


12 


2 


1 14 7 




_ 


5 


0 


3 


0 1 11 






11 


4 


7 


0 4 3 






1 


7 


2 


0 0 5 




_ 


0 


8 


0 


- 






4 


8 11 


0 18 




_ 


5 


11 


1 


0 2 5 




_ 


62 18 


5 


15 7 




_ 


101 


0 


8 


2 2 1 




_ 


8 


12 10 


0 3 9 




_ 


11 


6 


3 






_ 


21 


6 


6 


0 8 9 




_ 


17 


0 


1 


0 7 1 




_ 


26 


18 11 


0 11 3 




_ 


47 


0 


3 


0 19 7 






fl 


0 


7 


0 2 6 




" 


44 


6 


11 


0 18 4 
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the Balances on the 1st January, 1860, the Repayments for Fifteen Months, and the Balances 
31st March, 1861. 







Interest 




REPAYMENTS. 




BALANCE 


Over- 


No. 






issued within 


accrued within 


























the Year. 


the Year. 




















payments. 


of Loan. 














Principal. 




Interest. 




Principal. 


Interest. 












£ s. d.' 


£ 


'■ 


d. 


£ 




d. 


£ s. 


d. 


£ s. d. 


£ s. 


d. 


£ s. d. 










387 


10 


4 


- 










9,003 15 0 


3,822 3 


8 




5,70 






. 


2,628 


0 


3 


- 






5,903 2 


8 


04,277 0 5 


23,011 11 


11 


- 


f 15, 80, 
{ 10S 






- 


775 


0 


7 


- 






1,000 0 


0 


19,322 14 10 


1,977 3 


11 


- 


( 20, 120, 






- 


030 


17 


2 


- 






93G 17 


2 


15,878 3 9 


20 3 


4 


- 


28,255 j 






- 


200 


14 


7 


- 






- 




0,0.10 0 0 


7,539 2 


1 


- 


3 






- 


305 


1 


7 


. 






330 0 


0 


0,850 0 0 


4,084 7 


10 


- 


18 






- 


501 


7 


8 








- 




10,000 0 O 


10,033 13 


11 


- 


212 






- 


5,501 


2 


11 








8,220 19 10 | 


135,047 0 0 


50,488 6 


8 


- 










1 


11 


11 


141 


0 


4 


4 7 


11 










1511 






_ 


27 


12 


7 


1,511 


G 


5 


07 12 


10 


_ 


_ 




_ 


1532 






_ 








705 


0 


9 








_ 




_ 


1022 








20 


7 


0 


218 


G 


4 


25 0 


s 


80S 13 8 


_ 




_ 


1533 








0 


1 


11 


10 


0 


9 


O G 


G 


- 


_ 




_ 


1299 








0 


4 


7 


5 


2 




0 7 


4 


0 19 G 


- 




_ 


1424 








1 


13 


0 


35 


3 


5) 


2 13 


9 


8 18 0 








1482 














705 


0 


9 














1023 








3 


10 


0 


00 


11 


3 




1 


28 1G 10 








1403 








0 


1 


4 


0 


3 10 


0 3 


ID 










L45C 






_ 


1 


:s 


(i 


48 


1G 


3 


l 13 


10 


_ 


_ 




_ 


1272 






_ 


1 


7 


11 


43 


3 


0 


1 17 


0 


_ 


_ 




_ 


1372 






_ 




i 


4 


•48 


8 


3 


5 14 


11 


G9 7 4 


0 11 


4 


_ 


1484 






_ 


0 


3 


11 


IS 


O 


7 


0 11 


4 


- 


_ 




_ 


1308 






_ 


0 


0 






3 


it 


O 1 


3 


_ 


_ 




_ 


1300 








0 


1 


0 


7 


4 


1 


O 4 


5 




_ 






1310 








0 


0 




1 


1 




O 0 


8 










1311 






_ 


0 


0 


5 






10 


0 1 


3 


_ 


_ 




_ 


1312 






_ 


0 


0 


5 


1 


li 


11 


0 1 


3 


- 


_ 




_ 


1313 






_ 








0 


G 


0 






- 


_ 




_ 


1314 






_ 


0 


1 


G 


C 10 


8 


0 4 


0 








_ 


1315 






_ 


3 


5 


5 , 


145 


G 


2 


G 5 


2 


7 17 1 


0 3 


G 


_ 


1303 






_ 


2 


1 


0 


78 


s 


1 


3 13 


1 


10 1 3 


0 4 


4 


_ 


1359 








0 


0 


10 


12 


0 


9 


O 11 


9 


1 13 4 


0 0 


11 




1300 








0 


17 


1 


44 10 


1 


1 15 


0 


- 


_ 




_ 


1301 






_ 


0 


2 


1 


0 


2 


7 


0 4 


V 


- 


_ 




_ 


1302 








0 


G 


4 


!0 


2 


7 


0 13 


0 


_ 


_ 




_ 


1303 








0 


G 


0 


17 


1!) 


1 


0 14 












13G4 








0 


4 


0 


13 14 11 


O 10 


4 


_ 


_ 




_ 


1305 








0 


6 


5 


9 10 


3 


0 10 


7 


- 


_ 




_ 


1427 








0 


1 


6 


0 


17 


3 


0 4 


5 


- 


_ 




_ 


142S 








0 11 


9 


L9 


5 


9 


0 19 




_ 


_ 




_ 


1429 








0 


2 


7 


0 


10 


1 


0 5 


6 


- 






- 


1430 








0 


3 


7 




3 


2 


0 0 


8 


_ 


— 




_ 


1431 








0 11 


0 


25 




11 


1 2 


1 


- 


_ 




_ 


1432 








0 11 


1 


17 


14 


4 


0 18 


G 


- 


_ 




_ 


1433 










5 


0 


13 


0 




0 10 


5 


- 


_ 




_ 


1434 








0 


7 


2 


11 


17 


2 


0 12 


2 


- 


_ 




- 


1435 








! 20 10 


2 


335 


1G 


6 


42 18 


0 


298 8 3 


_ 




_ 


1534 






- 


• 






2 


G 


0 


- 




- 


- 




- 


f 1525 
) 1530 








1 10 


11 


30 


1 


2 


2 10 


4 


- 


- 




_ 


1231 










0 


3 


6 


14 


2 


0 9 


10 | 


1 12 10 


_ 




_ 


143G 






■ 


: 2 io 


4 


60 


17 


3 


4 15 


0 


13 19 5 


- 




- 


1437 










2 


11 


2 


1 


0 17 


11 


3 11 5 


- 




_ 


1438 












3 


136 


2 


5 


8 17 


1 


13 2 li 


_ 




_ 


1439 










0 


23 17 


8 ! 


1 5 


3 


- 


- 




_ 


1440 














21 


3 


« 1 


1 12 


0 


15 10 7 


O 7 


7 


_ 


1441 










14 


2 


7G 12 


2 


2 8 


9 


- 


- 




- 


1367 












3 


5 


0 


3 


0 3 


2 


- 


_ 




- 


1302 














11 


4 


7 


0 0 


11 


_ 


_ 




_ 


1371 














1 


7 


2 


O 0 


5 


- 


- 




_ 


1443 














0 


8 


0 






_ 


_ 




_ 


1447 












10 


4 


8 


11 


0 2 


C 


- 


- 




- 


1485 








0 


1 


3 


5 11 


1 


0 3 


8 


- 


- 




i 


14SG 










3 


0 


62 


18 


5 


2 8 


7 




— 




— 


1535 








1 18 


11 


101 


9 


8 


4 1 


0 


- 


- 




- 


1241 










2 


1 


8 12 10 


0 5 


10 


- 


_ 




— 


1304 














11 


6 


8 


0 7 


2 


_ 


- 




— 


1305 










4 




21 


0 


6 


0 13 


7 


_ 


_ 




- 


1300 














17 


0 


1 


0 13 


2 


— 


- 




- 


1373 










9 




20 18 


11 


1 1 


0 


- 


- 




- 


1374 










4 


4 


1 47 


0 


3 


2 3 


11 


- 


- 




- 


L448 












6 


6 


9 


7 


0 5 


0 


— 


_ 




— 


L449 








1 


11 


4 


| 42 10 


4 


2 9 


8 


1 16 7 


~ 






1487 





D 2 
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APPENDIX TO TWENTY-NINTH REPORT OF THE [1860-1. 

(A 2.) — A Statement of Loans made by the 



No. 

of Loan. 


NAME OF PARTY. 


PURPOSE OF LOAN. 


payments. 


BALANCE 

outstanding, January 1, 1860. 




Principal. 


Interest. 








£ s. d. 


£ s. d. 


£ s. d. 








Road, Baltinglass to Bumbohall, .... 


- 


25 8 5 


0 10 5 








Road, Carnew to Tullow, 










255 


Newry Navigation Company, . 


Extension of Canal, 


- 












Protection of Pier and Harbour, .... 


- 








1544 


Ditto, .... 


Ditto, 


- 


1,351 7 5 


44 l 1 






















Construction of Floating Docks, .... 


- 


54,000 0 0 






83C 


Eev. P. Fleming, . 


Completing Malaliide Chapel, .... 










307 




Roman Catholic Chapel at Bantry, 


- 


500 8 2 


50 0 0 




644 




Roman Catholic Chapel at Dmimanway, 


- 












Roman Catholic Chapel, Kilmucabea, . 


- 




102 18 6 




1605 


Stephens’ Hospital, 


For Erecting an Anatomical School, . 


- 












In aid of Construction 


— 




0 J l 






Sundry Loans, 


For Drainage purposes, 
















1,410 1 C 


1,181,265 13 8 


166,176 1 11 





Office of Public Works, Dublin, 10 thMay, 1861. 



(A 3.) — A Statement of Outstanding Loans made by the late “ Commissioners for the Issue of Loans 
Amount of Principal and Interest due upon each on the 1st January, 1860, the Interest 



24 } 
53 J 
13 
28 
113 
40,52 
43,92 

87 

61 

70 

96 

106 

139 



NAME OF PARTY. 



County Meath, 



PURPOSE OF LOAN. 



Navan Turnpike Road, 



Commissioners of Wide Streets to improve Cork City, 



Mayo County, 
Kilkenny County, 

Galway Town, 



Commissioners for Wellesley Bridge across the Shannon, 



R. H. Maunsell, 
N. D. Grommelin, 



Court-Houses at Castlebar iiBallinrobe, 
Causeway, Thomastown, and Castle- 
connor Road, 

Portico for Court-House, 



Canal at Plassy, County Limerick, . 
To improve an Estate, County Antrim, 



Commissioners for a Bridge across the Shannon at Athlunkard, 
Commissioners for a Bridge at Youglial, 

j Total, 



BALANCES 

outstanding January 1, 1860. 


Principal. 




Interest. 




£ 


s. 


d. 


£ 


8 . 


d. 


6,000 


0 


0 


178 


1 


2 


13,700 


0 


0 


15,168 


6 


7 


225 


6 


5 


220 


0 


8 


208 


18 


7 


90 


12 


4 


0 


18 


2 


0 


1 


4 


55,384 


12 


4 


715 


8 


0 


912 


19 


10 


758 


5 


6 


10,000 


0 


0 


— 






6,000 


0 


0 


7,688 


13 


1 


10,000 


0 


o. 


10,284 


7 


3 


102,432 


15 


4 


35,103 


15 


11 



Office of Public Works, Dublin , May 10, 1861. 
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out of the Consolidated Fund,” pursuant to the Act 57 Geo. 3, c. 34, and subsequent Acts; showing the 
sinco accrued, the Repayments, and the Balances outstanding on 31st March, 1861. 



Interest 


REPAYMENTS. 


BALANCES 

outstanding March 81, 1801. 


No. 

of 




Principal. 


Interest. 


Principal. 


Interest. 


Loan. 


£ S. d. 


£ s. d. 


£ 5. d. 


£ s. d. 


£ s. d. 


C 4 


180 0 0 





270 0 0 


6,000 0 0 
13,700 0 0 


88 1 2 
15,168 6 7 


] 24 

(. 53 

( 13 
t 28 

( 113 


11 5 7 


— 


— 


225 6 5 


231 6 3 


40, 52 


10 9 7 


- 


- 


208 18 7 
0 18 2 


101 1 11 
0 1 4 


43,92 

87 


2,221 9 4 


— 


2,936 17 4 


55,384 12 4 
912 19 10 
10,000 0 0 


758 5 6 


61 

70 

96 









6,000 0 0 


7,929 6 3 


106 


401 1 11 


— 


— 


10,000 0 0 


10,685 9 2 


139 


3,064 19 7 




3,206 17 4 


102,432 15 4 


34,961 18 2 





John Trimmer, Accountant. 
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APPENDIX TO TWENTY-NINTH REPORT OF THE [1860-1. 

An Account showing the Receipts and Expenditure of the Commissioners 
Acts 5 & 6 Viet., c. 89; 9 Viet., c. 4; 



No. of | 
Pinal 
Notice. 



46 
17 

184 

189 

27 

47 
38 

164 

231 

65 

8 

41 

160 

36 

80 

61 

32 

43 

11 

183 

68 

174 



NAME OE DISTRICT. 



(A 4.)— RIVER 



Received for carrying on the Works. 



From 

Commissioners of 
Public Works 
Loan Fund. 



RECEIPTS. 

1. Works Account. 



Alick, 

Boyne, 

BaUinamore and Ballyconnell, 
Burren, 

Brosna (Berime), . 

Clonakilty, 

Dunkellin, 

Dunmore, 

Dunmoran, 

Fergus, 

Glyde, 

Kilbeggan, . 

Keenagh, 

Inny, 

Incidental Account, 

Sow, 

Rinn, &c., . 

Lough Gara, &c., 

Loughs Oughter, Gowna, &c., 
Longford, 

Loughs Corrib, Mask, and Carra, 
Lough Neagh, 

Lough Mask and River Robe, 



Total Receipts — Drainage Works, 
Balance to nest Account, . 



43,532 4 7 
23,641 4 8 



8,709 18 7 



8,772 2 2 



29,246 17 4 
1,800 0 0 



8 0 0 

108 4 3 



25 0 0 
4 4 0 



259 8 0 
395 11 6 



8 0 0 

43,640 8 10 



23,677 4 8 



8,709 18 7 
25 0 0 



4 4 0 
8,772 2 2 



29,506 5 4 
2,195 11 6 



133,945 16 0 



134,846 5 9 
3,442 14 9 



138,289 0 6 



Office of Public Works, Dublin, May 10, 1861. 



(A 5.) — LAND IMPROVEMENT 



RECEIPT. 


£ s. d. 


£ s, d. 




Balance from last Account, .... 








Amount received from Treasury by way of Loan, 


500 0 0 






Amount received from Proprietors in repayment of preliminary expenses, 


439 11 6 











939 11 6 




j 




£1,093. 6 6 





Office of Public Works, Dublin, May 10, 1861. 
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8 & 9 Viet., c. 69 ; and 10 & 11 Viet., c. 79, &c. 
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DRAINAGE. 



No. of 
Pinal 
Notice. 


NAME OF DISTRICT. 


Expenditure 

on 

Works. 


Diterest 
chargeable on 
Moneys provided 
for carrying 
on the 
Works. 


TOTAL. 


— 




EXPENDITURE. 


£ s. d. 


£ S. d. 


£ s. d. 


£ s. d. 




Balance from 31st December, 1859, 











12S,8l6 2 5 




1. Works Account. 










46 


Alick, ..... 


4 6 0 


— 


4 6 0 




17 


Boyne, ..... 


— 


— 


— 




184 


Ballinamore and Ballyconnell, 


935 11 3 


— 


935 11 2 




189 


Burren, ..... 


0 10 7 


— 


0 10 7 




27 


Brosna (Perbane), 


1,446 4 7 


— 


1,446 4 7 




47 


Clonakilty, .... 


26 5 1 


— 


26 5 1 




38 


Dunkellin, .... 


0 10 6 


— 


0 10 6 




164 


Dunmore, .... 


S 18 1 


— 


8 18 1 




231 


Dunmoran, .... 


3 16 9 


— 


3 16 9 




65 


Fergus, ..... 


2,410 7 8 


983 19 7 


3,394 7 3 




8 


Glyde, 


0 5 0 


— 


0 5 0 




41 


Kilbeggau, .... 


0 2 6 


— 


0 2 6 




160 


Keenagh, .... 


8 19 1 


— 


8 19 1 




36 


Inny, ..... 


16 7 2 


— 


16 7 2 






Incidental Account, 


51 0 0 


— 


51 0 0 




SO 


Sow, ..... 


4 11 4 


— 


4 11 4 




61 


Rinn, &c., .... 


54 11 2 


— 


54 11 2 




32 


Lough Gara, &c., 


165 10 2 


— 


165 10 2 




43 


Loughs 0 ughter, Gowna, &c., 


109 11 2 


— 


109 11 2 




11 


Longford, .... 


19 1 4 


— 


19 1 4 




183 


Loughs Corrib, Mask, and Carra, 


644 18 10 


— 


644 IS 10 




68 


Lough Neagh, .... 


2,356 17 4 


— 


2,356 17 4 




174 


Lough Mask and River Robe, 


220 13 0 


— 


220 13 0 






Total Expenditure — Drainage Works, 


8,488 18 6 


983 19 7 


9,472 18 1 












£ 


138,289 0 6 



John Trimmer, Accountant. 



PRELIMINARIES. 



EXPENDITURE. 


£ S' cL 


£ s. d. 


Amount paid to Exchequer in Repayment of Advances, 

Amount paid for preliminary investigations, Advertising, Scrivenery, &c., 


453 2 9 


_ 


554 19 1 


1,008 1 10 


Balance to next Account, 


— 


85 4 8 






£1,093 6 6 



John Trimmer, Accountant. 
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APPENDIX TO TWENTY-NINTH REPORT OF THE [1860-1. 

An Account Bhowing the Receipts and Expenditure of the Commissioners 



(A 6.)— PARLIAMENTARY 
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of Public Works, in the Fifteen Months ended 31st March, 1S61 — continued. 
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VOTES AND GRANTS. 



EXPENDITURE. 

1. Salaries and Incidents of Office 

Salaries of the Board and Establishment, 
Law Expenses, .... 
Travelling Expenses, 

Progress Inspections, 

Incidents, <fcc., .... 

Salaries and Incidents of Fisheries : 

Salaries of two Inspecting Commissioners, 
Travelling Expenses, 

Incidents, 



. Public Buildings : — . 

Repairs to Buildings, Furniture, &c. : 

Agricultural Statistics Office, 

Census Office, 

Charitable Bequests Office, 

Coast Guard Stations, 

Commissariat Office, 

Constabulary Depot Barracks, Phoenix Park, 

Constabulary Buildings, Ireland, 

Contingencies, Salaries of Overseers, &c., 

Custom House, Dublin, including Board of Works, Poor 
Law, Inland Revenue Offices, <tc., 

Custom Houses, Ireland, . 

District Probate Registry Offices, 

Dock Stores and Draw Bridges on North Wall, Dublin, 
Dublin Castle, 

Excise Stores, Dublin, 

Four Courts, 

Four Courts’ Marshalsea, 

House of Industry Hospitals, 

Income Tax Office, 

Inland Revenue Departments, Ireland, 

Insolvent Debtors’ Court, 

Inspector-General of Militia, Office, 

Irishtown Church, 

Late Landed Estates Court, &c., Henrietta-street, 

Late Inland Navigation Office, . . 

Post Office, Cork, 

„ Dublin, 

Queen’s College, Belfast, 

„ Cork, 

„ Galway, 

Queen’s Inns Offices, 

Royal Oollege of Surgeons, 

Royal Dublin Society, . 

Royal Hibernian Military School, 

Royal Hospital, . 

Royal Irish Academy, 

Stationery Office, 

Store and Yard, City Quay, 

Viceregal and other Lodges, Phoenix Park, 

District Probate Registry Offices (New Buildings) 
Londonderry, . 

Waterford, . 

Coast Guard Stations (New Buildings) : — 

Olontarf, . . ■ • • 

Dunmore, . 

East Ferry, . 

Kingstown, . 

Landed Estates Court, Offices, &c. (New Buildings), 

Coals and Firewood supplied to sundry Public Departments. 
Donaghadcc Harbour (Improvements), . 

Carried forward, 



25,187 0 
251 3 
1,561 11 
558 18 
GD9 7 



1,500 

313 

164 


0 

1 

10 


0 

4 

7 


129 


10 


8 


59 


4 


3 


166 


2 


6 


1,230 


0 


0 


135 


6 


1 


2,433 


12 


.0 


396 


1 


4 


567 


19 


8 


1,550 


10 


1 


1,823 


5 


9 


221 


8 


1 


1SS 


13 


8 


7,511 


6 


4 


396 


10 


3 


4,678 


15 


9 


3S0 


15 


9 


21 


4 


5 


103 


0 


2 


177 


L3 


5 


10 


[9 


8 


20 


[5 


0 


2 


8 


2 


635 


0 


0 


115 11 


6 


52 


18 


8 


1,743 


6 


7 


812 


5 


10 


509 


17 


4 


534 


2 


7 


413 


11 


4 


15 17 


1 


1,597 


7 


6 


5,163 


0 


7 


4,018 


2 


1 


314 19 


7 


113 


15 


9 


7 


7 


8 


6,420 


1 


0 


141 


3 


2 


401 


14 


4 


1,181 


14 


6 


89: 


4 


11 


SOS 


18 


1 


1,273 


2 


4 



28,258 1 1 



1,977 11 11 



30,235 13 0 



44,678 9 9 



542 17 6 



4,153 19 10 
2,989 19 11 
2,164 4 6 
3,501 18 11 



58,031 10 5 



30,235 13 0 
E 
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APPENDIX TO TWENTY-NINTH REPORT OF THE [1860-1. 

An Account showing the Receipt and Expenditure of the Commissioners 



(A 6.)— PARLIAMENTARY 



RECEIPT — continued. 

Brought forward, 

2. Public Buildings — continued. 



3. Harbours : — 

Howth Harbour : 

Issued from H. M. Exchequer, Amount of Vote, . 
Rents, <fcc., ..... 



Dnnmore Harbour : 
Rents, &c., 

Dues, 



Donaghadee Harbour : 
Rents, 



4. Kingstown Harbour : — 

Issued from H. M. Exchequer on account of Vote, 
Harbour Dues, ..... 

Rents, ...... 

Sale of Moorings, &c., .... 



Carried forward. 



£ s. d. 


£ s. d. 


£ s. d. 




96,371 10 3 


34,542 7 0 






96,371 10 3 


410 0 0 






83 11 10 








493 11 10 




25 9 4 






26 15 8 








52 5 0 




7 19 3 


7 19 3 






553 16 1 




9,406 0 0 




— 


2,238 19 3 




— 


157 7 7 






12 7 0 




— 


11,814 13 10 


131,467 13 4 
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1860-1.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 35 

of Public Works, in the Fifteen Months ended 3 1st March, 1861 — continued. 



VOTES AND GRANTS — continued. 



EXPENDITURE — continued. 

Brought forward, 

2. Public Buildings — continued . 

National Education, Buildings, &c . : — 

Repairs and Works at Metropolitan Establishments and 
Training Departments, .... 

Repairs to Model Agricultural Schools, including Albert 
Training Institution, Glasnevin, 

Repairs to District Model Schools, 

Repairs to Ordinary National Schools, 

Alterations and additions to District Model Schools, 
Practising Schools, Marlborough-street (Building), 
District Model Schools (New Buildings) : — 

Enniscorthy, . . . 4,711 14 10 

Londonderry, . . . 3,301 5 7 

Newtownards, . . . 5,213 4 11 

Sligo, ..... 1,014 7 2 



Minor Model Schools (New Buildings) :• 
Carrickfergus, 

Monaghan, 

Newto wnstewart, 

Omagh, 

Parsonstown, 



2,105 12 
1,712 1 
385 6 
97 2 
1,709 8 



Ordinary National Schools (Building, Enclosing, &c.), . 

Proportion of saving of Expenditure on Teeshan National 
School, returned to Contributor, 

District Lunatic Asylums — Works recommended by the 
Special Commissioners of Inquiry : — 

Kilkenny Asylum, ..... 
Richmond „ (Dublin), . . . . 

Reucwing the Gates and General Repairs at the entrance 
to the old Customs Dock, Dublin, 

New Bridges over entrance to Customs Docks, . 



3. Harbours : — 

Howth Harbour : 

Labour and Materials, 
Salary of Harbour Master, 
Incidents, 



Dunmore Harbour : 
Labour and Materials, 
Incidents, 



Douaghadee Harbour : 
Labour and Materials, 
Salary of Harbour Master, 



£ s. 


d. 


4,454 6 


6 


2,775 18 


5 


1,071 16 


LI 


1,923 15 


8 


3,472 12 


2 


1,716 4 


0 


14,240_12 


6 


6,009 11 


3 


2,547 5 


9 


9 12 


11 


265 8 


, 


200 0 


o 


126 19 


8 


3,344 13 


c 


642 12 


2 


22 3 


2 


4 1 


10 


26 9 


10 


3 2 


7 


6 18 


5 


21 18 


0 



4. Kingstown Harbour : — 

Contract Works, Materials, Labour, he., . 

Iron Shed erectod on New Steamers’ Wharf, 

Painting Shed, Piling, Cranes, ha., 

Branch Railway — laying Road, Points, Crossings, Turn- 
table, ho., . 

Iron Plates, Fence Rails, Pillars, Gates, &c., 

New Lamps, Posts, Gas Fittings, &e., 

Expenses of Inquisition to award Compensation to sundry 
persons on surrendering holdings at Dalkey, . 



Carried forward, 



1,628 16 


7 


2,583 16 


7 


83 4 


0 


937 10 


0 


740 15 


4 


165 0 11 


55 1 


9 



3,471 13 2 



30,235 13 0 



100,190 8 5 



6,194 



6,194 5 2 1 131,153 7 6 

E 2 
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APPENDIX TO TWENTY-NINTH REPORT OF THE [1860-1. 

An Account showing the Receipt and Expenditure of the Commissioners 



(A 6.)— PARLIAMENTARY 



RECEIPT — continued. 


£ s. d. 


£ s. d. 


£ s. d. 




_ 


11,814 13 10 


131,467 13 4 


4. Kingstown Harbour — continued. 














11,814 13 10 


5. Convict Prisons : — 








Issued from fl. M. Exchequer on account of Vote , 


— 


2,000 0 0 










2,000 0 0 


6. Female Convict Prison (Building) : — 








Issued from H. M. Exchequer on account of Yote, 


— 


5,400 0 0 










5,400 0 0 


7. Iron Huts for Convicts at Cork : — 










— 


— 


Nil. 


8. Convict Prison, Lusk: — 








Issued from H. M. Exchequer on account of Yote, 


— 


106 17 10 




Relodgments, ..... 


— 


5 1 1 










Ill IS 11 


9. Central Criminal Lunatic Asylum : — 








Issued from H. M. Exchequer ou account of Vote, 


— 


1,000 0 0 




Relodgment, ..... 


— 


18 2 7 










1,018 2 7 


10. Four Courts, (Dublin), Extension : — 








Issued from H. M. Exchequer on account of Yote, 


— 


24,000 0 0 




Sale of old Building Materials, &c., 


— 


1,472 14 6 




Relodgments, ...... 


— 


75 10 0 










25,548 4 6 


11. Westmoreland Lock Hospital : — 








Issued from H. M. Exchequer on account of Vote, 


— 


614 14 6 




Received from the Governors, .... 


— 


401 10 0 










1,016 4 6 


12. Phcenix Park : — 








Received from the Commissioners of Works, London, ba- 








lance of Vote, ...... 


1,301 19 9 






Issued from H. M. Exchequer, amount of Vote, . 


4,525 1 10 










5,827 1 7 




Grazing Account : — 








Rents received, 


1,435 15 10 










1,435 15 10 










7,262 17 5 


13. House of Industry Hospitals (Ordinary Repairs) : — 








Received from the Governors, . ... 






269 6 1 








185,909 1 2 



Office of Public Works, Dublin. May 10, 1861. 
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£ s. d. 
131,153 7 5 



12,340 G 3 



1,706 9 8 

4,164 13 10 
723 4 2 

90 17 3 
1,018 2 G 

23,629 1 11 
373 1 11 



6,906 2 6 
Nil. 

3,803 13 9 
185,909 1 2 

John Trimmer, Accountant. 
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VOTES AND GRANTS — continued. 



EXPENDITURE — continued. 


£ s. d. 


£ s. d. 


Brought forward, 





6,194 5 2 


4. Kingstown Harbour — continued. 






Ballast supplied. Contract, .... 

Maintenance, Repairs, &c., <! 

Salaries of Harbour Master, Superintendent, Ac., . 
Boatmen, Watchmen, Ac., .... 

Incidents and Contingencies, including Gaslight, . 

Rents and Taxes, ..... 


481 8 0 
3,909 17 0 
632 8 9 
682 15 3 
396 5 0 
43 7 1 


6,146 1 1 


5. Convict Prisons : — 






Grangegorman, ...... 


— 


0 13 0 


Mountjoy (Male), ...... 


— 


795 5 1 


Mount] oy (Female), ..... 


— 


742 1 2 


Smithfleld, ...... 


— 


168 10 5 


6. Female Convict Prison (Building) : — 






Purchase of Land, Law Expenses, &o., 


— 


327 12 0 


Works under Contract, . . . 





3,659 9 4 


Fitments, ...... 

7. Iron Huts for Convicts at Cork : — 




177 12 6 


Balance transferred to H. M. Exchequer, . 


— 


— 


8. Convict Prison, Lusk : — 






Compensation for surrendering holdings, . . 


— 


61 10 0 


Incidents, Law Expenses, Ac., .... 


— 


26 4 3 


Rents, ....... 




3 3 0 


9. Central Criminal Lunatic Asylum: — 






Repairs of Building, Ac., ..... 


— 


1,018 2 6 


10. Four Courts, (Dublin), Extension : — 






Purchase of Plot of Ground, Ac., 


— 


22,S05 5 5 


Incidents, Law Expenses, Costs of Arbitration, Ac., 




823 16 6 


11. Westmoreland Lock Hospital: — 






Repairs of Building, ..... 




373 1 11 


12. Phcenix Park (Maintenance) : — 

Labour and Materials, Alterations and Repairs to Gate 






Lodges, Cultivation of Deer Farm, &c., 

Cost of erecting Lamps, and laying Main Gas Pipes from 


3,149 12 2 




817 14 8 
1,132 8 2 
125 0 0 




Dublin Gate to Castleknoclc, .... 
Salaries of Bailiff, Deerkeeper, Gatekeepers, Constables, Ac., 
Allowance in lieu of free Grazing, 




Contingencies, including Gaslight and attendance of Police, 


263 17 2 


5,488 12 2 


Grazing Account : — 


89 2 10 
80 0 0 




Tithe Rent Charges, . . . . • 

Allowance in lieu of free Grazing, 




Transferred to H. M. Exchequer, . 


1,248 7 6 


1,417 10 4 


13. House op Industry Hospitals (Ordinary Repairs) : — 






Repairs of Buildings, &c., .... 

Balance, . • 
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APPENDIX TO TWENTY-NINTH REPORT OF THE [1860-1. 

An Account showing the Receipt and Expenditure of the Commissioners 



RECEIPT. 



Balance brought from last Account, 
Do. Inland Navigations, 



1. Piers and Harbours : — 



2. Maintenance of Post Roads, &c. : — 

Issue from H. M. Exchequer for Post Roads, per Act 6 
Wm. IY. cap. 116, . . • 

Amount received from the following Counties, viz. : — 
Co. Fermanagh, . 1 

Co. Down, ..... 



Total Receipts, “ Post Roads,” 



3. Receiver’s Accounts for Loans : — 
Galway Harbour : 

Tolls, 

Rents, 



Limerick Harbour : 
Tolls, 

Rents, &c., 



Total Receipts, “ Loans Receiver,” . 



4. Inland Navigations : — 

Shannon Navigation : 

Rents of Mills, Lands, and other holdings, . 
Rents of Fishery Weirs, . 

Tolls, Wharfage, &c., 

Sale of Materials, &c. 

Boyne Navigation : 

Tolls, 



Tyrone Navigation : 

Tolls, 

Rents, ..... 

Maigue Navigation : 

Tolls, ..... 

Total Receipts, “Inland Navigations,” 



Carried forward, . 



(A 7.)— MISCELLANEOUS 



£ s. d. 


£ s. d. 


£ s. d. 




3,798 12 10 




— 


11,094 8 G 




- 


- 


14,893 1 4 




500 0 0 




60 0 0 






11 10 0 








71 10 0 




— 


— 


571 10 0 


3,145 2 10 






7 10 0 








3,152 12 10 




11,203 2 4 






161 2 2 








11,364 4 6 




- 


- 


14,516 17 4 


866 5 11 






554 4 6 






2,098 7 9 






98 1 8 








3,616 19 10 




— 


629 4 11 




354 10 3 






56 5 1 








410 15 4 




- 


24 0 11 




— 


- 


4,681 1 0 







34.662 9 8 
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L860—1-] COMMISSIONERS OF PUBLIC WORKS, IRELAND, 

of Public Works, in the Fifteen Months ended 31st March, 1861 — continued. 

SERVICES. 

EXPENDITURE. I £ $. d. £ s. d. £ 



1. Piers and Harbours. 

Gubnahardia Pier : 

Commissioners of Woods, &e., for Site, 



1 



2. Maintenance of Post Roads, <$sc. : — 

H. M. Exchequer, for amount repaid by Counties, and 
transferred, . . ... 

Repairs of Post Roads, per Act 6 & 7 Wm. IV. cap. 116, 
viz. : — 

Donegal County, . . . ... 

Waterford „ ..... 

Tipperary „ ..... 

Leitrim ....... 

Clare „ 

Cork „ . . . ... 

Fermanagh „ . . . . . 

Down ....... 

Dublin ....... 

Wicklow „ . .... 

Kilkenny 



Total Expenditure, “Post Roads,” . 



96 10 
43 0 
212 10 
7 5 0 
375 19 
90 0 
145 14 
25 5 
110 0 
40 0 
19 16 



0 

0 

0 

0 

6 

0 

7 

0 

0 

0 



1,233 15 9 



1,305 



3. 



Receiver’s Accounts for Loans : — 

Galway Harbour : 

Labour and Materials, ..... 
Salaries and Incidents, ..... 
Transfer to H. M. Exchequer on account of Interest on 
Loan, ....... 

Limerick Harbour: 

Labour, Materials, <kc., ..... 
Salaries and Incidents, . 

Sir Thomas Deane, for Interest, . 

Transfer to H. M. Exchequer on account of Interest on 
Loans, ....... 



Total Expenditure, “ Loans Receiver,” 



Inland Navigations: — 

Shannon Navigation : 

Works Account, .. 

Salaries and Allowances to Inspectors, &c., 
Maintenance and Repairs, 

Miscellaneous Expenses, .... 

Boyne Navigation : 

Salaries, Superintendent, Lock-keeper, &c., 
Labour, Materials, &c., .... 

Tyrone Navigation : 

Salaries, Inspectors, Lock-keepers, &c., . 
Labour, Materials, &c., . • 

Maigue Navigation': 

Salary of Collector, .... 
Total Expenditure, “Inland Navigations,” . 



Carried forward, 



147 19 10 




1,476 5 4 




1,000 0 0 






2,624 5 2 


683 19 7 




2,028 7 9 




188 19 3 




8,900 0 0 




8,144 15 8 


11,801 6 7 


1,570 12 3 




2,337 7 7 




138 18 4 


12,191 13 10 


207 5 0 


203 14 3 






410 19 3 


217 4 8 




668 4 7 






785 9 3 


— 


42 8 3 


— 


: 



14,425 



13,430 



29,162 



0 0 



5 9 



11 9 



10 7 



8 1 
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APPENDIX TO TWENTY-NINTH REPORT OF THE [1860-1. 

An Account showing the Receipt and Expenditure of the Commissioners 



(A 7.)— MISCELLANEOUS 



RECEIPT. 


£ s. d. 


£ s. d. 


£ s. d. 


Brought forward, 


- 


- 


34,662 9 8 


5. District Lunatic Asylums : — 








Sligo Asylum, Issue from H. M. Exchequer, 








Total Receipts, “ District Lunatic Asylums,” 


- 


- 


417 11 4 


6. Metropolitan Police Offices and Stations : — 








Repayments by Police Commissioners, viz. : — 

For Offices, ...... 


_ 


260 0 11 




Stations and Barracks, .... 


— 






Coal and Firewood, ..... 


— 


653 6 7 




Total Receipts “ Metropolitan Police Offices,” Ac. . 


- 


- 


4,249 14 G 


7. Wellington Testimonial, Phcenix Park: — 








Issue from II. M. Exchequer, .... 


— 


— 




8. Maintenance of Navigation Works Repayments : — 








Amount received from Treasurers of Counties, 


— 


— 


413 14 8 


9. Railway Arbitration Accounts : — 








Amount received from Railway Companies, to meet ex- 








penses of Arbitration, per Act 14 & 15 Vic., c. 70, 




— 


1,549 9 9 


10. Bridge over the Lagan at Ormeau 


- 


- 




11. Sundry Accounts: — 








Roads under Contract, ..... 


— 


159 13 4 




Receipts in suspense, ..... 


- 


465 8 7 




N. D. Crommclin — Received to keep up Policy on Life 








Assurance as security for loan, .... 


— 


CG0 0 0 




Amount received from Treasurers of Counties and others, 








in repayment of Loans, ..... 


— 


3,988 3 8 




Land Improvement Loans Repayment : 








Unexpended Balances recovered from Proprietors, . 


— 


590 18 4 




Drainage Repayments, per Act 5 & 6 Vic. cap. 8D, recovered 








by this Board, . . . . . 


— 


4,073 19 3 




Co. Antrim — Received for Preliminary Expenses, . 


— 


o 

o 




Dividends received on Investment of Stock, . 


_ 


127 17 6 




J. F. Lecky, for Survey of Clohannon Fish Weir, . 


- 


5 0 0 




Grants 1 & 2 Wm. 4, o. 33, for balance transferred, 


— 


361 3 11 




Total Receipts, “ Sundry Accounts,” 




" 


10,482 4 7 








£53,775 4 6 



Office of Public Works , Dublin , May 10, 1861. 
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1860-1.] COMMISSIONERS OF PUBLIC WORKS, IRELAND, 

of Public Works, in the Fifteen Months ended 31st March, 1861 — continued. 



SERVICES — continued. 



EXPENDITURE. 


£ s. d. 


£ 8. d. 


£ ». <2. 


Brought forward, 


— 


— 


29,162 8 1 


5. District Lunatic Asylums : — 








Belfast Asylum, transfer of Balance to new Commission, . 


— 


500 0 0 




Old Asylum, Cork, Rents and Wages of Caretaker, 





103 4 11 




Sligo Asylum, Transfer of Balance to new Commission, . 





861 11 1 




Clonmel Asylum, Solicitor’s Disbursements, 


— 


0 13 6 




Total Expenditure, “ District Lunatic Asylums,” 


- 


- 


1,465 9 6 


6. Metropolitan Police Offices and Stations : — 








Repairs, Maintenance, <fcc., viz.: — 








For Offices, . ..... 




260 2 5 




Stations and Barracks, .... 





3,245 4 3 




Coal and Firewood, .... 


- 


653 6 7 




Total Expenditure, “ Metropolitan Police Offices,” <fec., 


- 


- 


4,158 13 3 


7. Wellington Testimonial, Phcenix Park : — 








Payments to Sculptors and others, 


~ 


— 


999 19 8 


8. Maintenance of Navigation Works Repayments : — 








Transfer to H. M. Exchequer, .... 


— 




547 16 0 


9. Railway Arbitration Accounts : — 








Sundry Railway Companies, for Amount paid to Valu- 








ators, &c., per Act 14 <fc 15 lie., c. 70, 


— 


— 




10. Bridge over tiie Lagan at Ormeau : — 








Salary to Overseer, &c., ..... 


— 


— 


16 11 11 


11. Sundry Accounts : — 








Sundry Accounts for Balances transferred. 


— 


91 17 2 




Receipts in suspense, for amounts allocated, 


- 


15 11 1 




N. D. Crommelin — Two year's Premium on Life Assu- 








ranee, . ..... 


— 


660 0 0 




Transfer to Paymaster of Civil Services on account of 








Repayments per contra, .... 


— 


4,154 11 2 




Land Improvement Loans Repayment : 








Transfer to H. M. Exchequer of Balances per contra, 


— 


590 18 4 




Drainage Repayments : 








Transferred to Paymaster of Civil Services, on account of 








Instalments, ...... 


_ 


4,089 0 8 




Sundry Counties, &c., for Deposits returned, 


- 


133 16 2 




Dividends on Stock paid to sundry parties, 




127 17 6 




Total Expenditure, “Sundry Accounts," 


__ 





9,863 12 1 








47,536 15 11 


Balance, . ..... 


— 


— 


6,238 8 7 








£53,775 4 6 



John Trimmer, Accountant . 



F 
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APPENDIX B. 



LAND IMPKOVEMENT LOANS. 



•Antrim County, 








Page 

44 


Limerick County, 








Page 

47 


Armagh „ 








44 


Londonderry „ . 








44 


Carlow „ 








45 


Longford „ 








44 


Cavan „ 








44 


Louth „ . 








45 


Clara „ 








47 


Mayo „ 








46 


Cork „ 








. .47 


Meath „ 








45 


Donegal „ 








44 


Monaghan „ 








44 


Down „ 








44 


Queen’s „ . 








45 


Dublin „ 








. 45 


Roscommon „ . 








46 


Fermanagh,, 








44 


Sligo „ . 








46 


Galway „ 








46 


Tipperary „ 








47 


Kerry „ 








48 


Tyrone „ 








44 


.Kildare „ 








45 


Waterford „ . 








47 


Kilkenny • „ 








46 


Westmeath „ 








45 


.King’s „ 








45 


Wexford „ . 








46 


.Leitrim „ 








46 


Wicklow „ , 








45 



F 2 
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APPENDIX TO TWENTY-NINTH REPORT OF THE [1860-1. 



(B.) — LARD IMPROVEMENT ACTS, 10th Viet., chap. 32, &c. 

Schedule — Showing the Loans in progress, the amount applied for, sanctioned, and issued by 
Instalments, with the Date of the last Issue, to December 31, 1860. 



NORTHERN DISTRICT. 



County. 


Barony. 


Applicant. 


Amount 
applied for. 


Amount 

sanctioned. 


Amount 

issued. 


§§ 


Date of 
last Issue. 








£ 


t 


d 


£ 


t 


d 


£ 


s. 


d. 






Antrim, 




Thomas Greg, 


1,124 


15 


5 


1,000 


6 


0 


1,000 


0 


0 


0 


23 April, 1858. 




Belfast, Lower, 


John Thompson, 


2,000 


0 


0 


2,000 


0 


0 


800 


0 


0 


2 


1 May, 1855. 




Belfast, Upper 


Robert Thompson, . 


1,200 


0 


0 


1,200 


0 


0 










14 April, 1858. 






Alexander H. Haliilay, 


800 


0 


0 


800 


0 


0 














Kilconway, 


Thomas Greg, . 


2,000 


0 


0 


1,000 


0 


0 


800 


0 


0 


4 


20 Jan., 1809. 






J. S. Ferguson, 


4,000 


0 


0 


2,500 


0 


0 


1,000 


0 


0 


2 


18 Dec., 1800. 








1,100 


0 


0 


800 


0 


0 


480 


0 


0 


3 


15 Dec., 1850. 






Frederick H. Henrv, 


431 


0 


0 


400 


0 


0 


100 


0 


0 


2 


24 May, „ 






Lord Massarene, 


0,000 


0 




2,600 


0 


0 


1,000 


0 


0 


2 


12 June, 1800. 






J. T. Hamill Stewart, 


150 


0 


0 


150 


0 


0 


00 


0 


0 


3 


31 July, „ 


Londonderry, 


Keenaght, 


James M'Clellaud, . 


2,350 


0 


0 


1,000 


0 


0 


800 


0 


0 


4 


24 May, 1800. 






J. M'Clellaud, . 


■107 


0 


0 


250 


0 


0 


150 


0 


0 


3 


3 Jan., 1800. 




Tirkeeran, 


Merry n Wilson, 


1,100 


0 


0 


250 


0 


0 


200 


0 


0 


4 


19 Nov., 1800. 


Donegal, . 


Banagh, 


William Sinclair, 


287 


0 


0 


250 


0 


0 


200 


0 


0 


4 


10 Jon., 1800. 




Raphoe, 


Sir Robert Bateson, 


050 


0 


0 


300 


0 


0 


300 


0 


0 


5 


7 Dec., 1854. 






Ditto, 


150 


0 


0 


100 


0 


0 


150 


0 


0 


5 


24 Jan., 1850. 






SirFredk. W. Heygate, Bt., 


3,000 


0 


0 


2,000 


0 


0 


400 


0 


0 


1 


17 Sept., 1808. 




Inishoiyen, 


Thomas Witherow, . 


200 


0 


0 


200 


0 


0 


200 


0 


0 


5 


20 Jan., 1801. 






Elizabeth McClellan, 


430 


0 


0 


200 


0 


0 


40 


0 


0 


1 


14 Jan., „ 


Fermanagh, . 


Clankelly, 


Rev. Francis Hurst, 


225 


0 


0 


200 


0 


0 


80 


0 


0 


a 


15 Doc, 1859. 




Tirkennedy, . 


Earl of Belmore, 


1,000 


0 


0 


1,000 


0 


0 


000 


1) 


0 


3 


10 Miu-., 1801. 






Paul Dane, 


300 


0 


0 


300 


o 


0 


300 


0 


0 


5 


20 Jan., „ 




Lurg, . 


Mervyn Archdall, 


3,000 


0 


0 


2,500 


0 


0 


600 


0 


0 


1 


8 Mar., „ 




Maglieraboy, . 


Marchioness Ely, . 


4,819 


4 


0 


2,000 


0 


0 


500 


0 


0 


1 


0 Feb., „ 


Tyrone, 


Dungannon, . 


Alexander G. M. Moore, . 


800 


0 


0 


400 


0 


0 


100 


0 


0 


2 


1 Nov., 1850. 






Mervyn Stewart and George 




























Vesey Stewart, . 


150 


0 


0 


150 


0 


0 


00 


0 


0 


3 


1 „ „ 






George Vesey Stewart, . 


500 


0 


0 


500 


0 


0 


400 


0 


0 


4 


8 „ „ 






Robert White, . 


207 


0 


0 


200 


0 


0 


120 


0 


0 


3 


10 Mar., 1801. 






John Y. Burges, 


150 


0 


0 


150 


0 


0 


30 


0 


0 


1 


23 „ „ 






T. S. Irwin, 


400 


0 


0 


400 


0 


0 


80 


0 


0 


1 


20 Juno, 1800. 






Rev. F. Crawford, . 


154 




0 




















Omagh, East, 


Earl of Belmore, 


3,275 


0 






















Strabane, 


Robert Scott, . 


203 17 


0 


150 


0 


0 












Armagh, 


O’Neill and, West 


Sir William Yemer, 


1,137 13 


0 


1,000 


0 


0 


600 


0 


0 


3 


10 Sept., 1858. 








500 


0 


0 


500 


0 


0 


400 


0 


0 


4 


15 Mar., I860. 


Down, . . 


Ards, 


Hugh Montgomery, 


3,127 10 


0 


1,500 


0 


0 


000 


0 


0 


2 


20 May, 1859. 






Ditto, 


500 


0 


0 


350 




















Marquess of Londonderry, 


2,700 


0 


0 


2,700 


0 
















Lecale, . 


H. W. Meredyth, . 


500 


0 


0 


500 










0 








Castlereagh, . 


James C. Price, 


200 


0 


0 


200 


0 


0 


40 


0 


0 


1 


23 Feb., 1801. 



MIDLAND AND EASTERN DISTRICT. 



Longford, 



Castleraghan, 
Tullygarvey, . 



Dartree, . 
Famey, . 
Monaghan, 



Longford, 
Shrule, , 



Anthony T. Tatlow, 
Marquess of Headfort, 
Theophilus Clements, 

Rev. K. B. Whyte Venables, 
Rev. John M. Massy, 



Francis Johnston, . 
Francis Johnston, . 

D. Richardson G-oodlatte, 
John C. Quinn, 

Rev. J. Hickson, 

Rev. T. Le B. Kennedy, . 



Lady Fetherston, . 
Thos. N. Lennon tc Wife, 



250 


0 


0 


250 


0 


0 










1,238 


0 


0 


1,200 


0 


0 


480 


0 


0 








0 


600 


0 


0 


480 








200 


0 


0 


250 


0 


0 


10U 










0 


0 


100 


0 


0 


60 


0 


0 


3 


250 


0 


0 


250 


0 


0 


250 










1 


300 


0 


0 












0 


0 


250 


0 


0 


250 










0 


0 


000 


0 


0 












0 


0 


160 


0 


0 












0 


0 


200 


0 


0 


.100 


0 


0 


4 


1,700 


0 


0 


1,000 


0 


0 










247 


0 


0 


200 


0 


0 


80 


0 


0 


2 



22 Mar., 1858. 
18 Sept., 1800. 
0 May, 1806. 
10 Jan., 1800. 
17 Not., „ 



3 April, i860. 

4 » .. 

13 Sept., 1850. 

3 Nov., 1803. 
17 Oct., 1800. 
10 Mar., 1860. 
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1860-1.] COMMISSIONERS OF PUBLIC WORKS, IRELAND. 



(B.) Schedule showing the Loans in progress, the amount applied for, &c. — continued. 



County. 


Barony. 


Applicant. 


Amount 
applied for. 


Amount 

sanctioned. 


Amount 


5 


Date of 
last Issue. 








£ 


t 


d. 


£ 


s 


<2. 


£ 


K 


d. 








Ferrard, . 


James Smith Barry, 


800 


0 


0 


800 


(J 


0 


mo 


6 


0 


1 


13 March, 1861. 




Dundalk, Low. 


E. Tipping, 


402 


0 


0 


450 


0 


0 


450 


0 


0 


0 


20 Sept 1860. 


Meath, . 


Duleek, Lower, 


Stephen H. Smith, . 


625 


0 


0 


000 


0 


0 


120 


0 


0 


1 


8 Jan. 1861. 






James Mathews, 


1,000 


0 


0 


1,000 


0 


0 


800 


0 


0 




3 April, 1800. 






J. Hammond, . 


250 


0 


0 


250 


0 


0 


200 


0 


0 


4 


8 Oct. „ 




Kells, Upper, . 


Geo. Bomford, 


837 


0 


0 


900 


0 


0 


160 


0 


0 


1 


18 Sept., „ 




Kells, Lower, . 


Marquess of Headfort, . 


4,750 


0 


0 


3,000 


0 


0 


1,350 


0 


0 


3 


14 May, „ 






Ditto, 


103 


12 


0 


150 


0 


0 


30 


0 


0 


1 


23 Aug. „ 






Capt. W. A. Shaw, . 


330 


1 


0 


300 


0 


0 


00 


0 


0 


1 


12 June, „ 






Leonard Cornwall, . 


500 


0 


0 


500 


0 


0 


500 


0 


0 


5 


11 Jan., 1850. 




Slane, Upper, . 


Ralph Smyth, 


3,047 14 


4 


2,500 


0 


0 


500 


0 


0 


1 


18 Feb. 1861. 


Westmeath, . 


Brawny, . 


Lord Castlemaine, . 


600 


0 


0 


600 


0 


0 


600 


0 


0 


fl 


20 Nov. 1800. 






Arthur D. Chaigneau. 


000 


0 


0 


500 


0 


0 


500 


0 


0 


5 


23 Nov., „ 






John Hodson, . 


400 


0 


0 


400 


0 


0 


400 


0 


0 


5 


12 Jan., 1859. 






Christopher Campion, 


1,000 


0 


0 


800 


0 


0 


320 


0 


0 


2 


20 Sept., 1800. 






Thomas Clibborn, . 


1,700 


0 


0 


500 


0 


0 


100 


0 


0 


1 


23 April, 1850. 




Fartullagh, . 


William Fetherston H., . 


000 


0 


0 


500 


0 


0 


300 


0 


0 


3 


30 Sept, „ 






Ditto, 


250 


0 


0 


250 


0 


0 


250 


0 




5 


11 Feb., 1800. 






Lord Vaugh of Harrowden, 


800 


0 


0 


000 


0 


0 


240 


0 


0 


2 


25 May, „ 




Demifore, 


S. A. BeyneU, . 


402 


0 


0 


400 


0 


0 


80 


0 


0 


1 


13 Oct, „ 


Dublin, 


Balrothery,East 


Anna M. Dease, 


2,040 


0 


0 


2,000 


0 


0 


1,200 


0 


0 


3 


7 March, 1855. 






James A. Hamilton, 


200 


0 


0 


200 


0 


0 


200 


0 


0 


5 


20 March, I860. 






Blayney Mitchell, . 


400 


0 


0 


400 


0 


0 


100 


0 


0 


4 


18 Dec., „ 






Sir C. C. W. Domville, . 


500 


0 


0 


500 


0 


0 


200 


0 


0 


2 


7 July, 1857. 






Ditto, 


3,583 






3,000 


0 


0 


1,000 




0 


2 


25 Feb., 1800. 






Governor of St Patrick’s 




























Hospital, 


550 


0 


0 


500 


0 


0 


440 


0 


0 


4 


8 June, 1858. 






Edmond P. Brenan, 


100 


0 


0 


150 


0 


0 


100 


0 


0 


5 


24 May 1800. 






William Henry Clarke, . 


300 


0 


0 


250 


0 


0 


200 


0 


0 


4 


21 April, 1850. 






Jacob and H. West., 


300 


0 


0 


300 


0 


0 


300 


0 


0 


5 


24 Dec., 1858. 




Nethercross, . 


Rev. Theopkilus Bennett, 


200 


0 


0 


200 


0 


0 


40 


0 


0 


1 


25 March, 1801. 


Kildare, 




Henry Coates, . 


235 


0 


0 


200 


0 


0 


200 


0 


0 


5 


8 Oct., 1850. 






Joseph Nolan, . 


300 


0 


0 


300 


0 


0 


180 


0 


0 


3 


9 Aug., 18(10. 




Naas, South, . 


Sir E. D. Bnrrowes, . 


COO 


0 


0 


300 


0 


0 


240 


0 


0 


4 


0 March, 1857. 




Narragh & Be- 




























ban, 


T. E. Fitzgerald, 


475 


L7 


4 


450 


0 


0 


00 


0 


0 


1 


17 Nov., 1800. 




South Salt, 


J. A. Palliser, . 


150 


0 


0 


150 


0 


0 


120 


0 


0 


4 


30 March, „ 




North Salt, . 


Wm. Bellingham, . 


150 


0 


0 


150 


0 


0 


CO 


0 


0 


2 


0 Feb., 1801. 






Robert Belton, 


180 


0 


0 


150 


0 


0 


00 


0 


0 


3 


7 Sept, 1861. 






E. Hornidge, . 


002 


0 


0 


000 


0 


0 


180 


0 


0 


l 


18 Feb., „ 


Queen's, 


Ballyadaros, . 


J. George, 


150 


0 


0 


150 


0 


0 








. 


_ 




Clandonagh, . 


Thomas Hopkins, . 


400 


17 


6 


450 


0 


0 


450 


0 


0 










T. Hopkins, . 


133 


0 


0 


100 


0 


0 


20 


0 


0 




23 Aug., 






Rev. R. Kennedy, . 


315 


0 


0 


300 


0 


0 


00 


0 


0 


1 


0 Nov., „ 






R. H. Stubber, 


1,141 


7 


2 


1,100 


0 


0 


220 


0 


0 


1 


11 Dec., „ 






Ditto, 


200 


0 


0 


200 


0 


0 


40 


0 


0 


1 


11 >. 




Clarmallagb, . 


Robert Fitzgerald, . 


250 


0 


0 


250 


0 


0 


50 


0 


0 


1 


18 Jan., 1801. 






Samuel Kdge, . 


2,702 


10 


0 


1,000 


0 


0 


1,000 


0 


0 










John Edge, 


400 


0 


0 


350 


0 


n 


70 


0 


0 




3 Jan , 1801. 






Lewis Moore, . 


264 


6 


0 


250 


0 


0 


50 


0 


0 


1 


20 „ I860. 






Rev. P. W. Doyne, . 


1,000 


0 


0 


500 


0 


0 


100 


0 


0 




8 Nov., 1859. 




3 

1 


Loftus H. Bland, 


1,000 


0 


0 


000 


0 


0 


180 


0 


0 




27 Sept., 1858. 






B. B. Edge, . 


000 


18 


0 


750 


0 


0 


150 


0 


0 




20 June, 1800. 






M. S. Cassan, . 


141 


17 


5 


100 


0 


0 


20 


0 


0 




10 April, „ 






Bev. H. B. Farmer, 


229 


0 


0 


200 


0 


0 


200 


0 


0 




30 June, „ 






Sir E. D. Eurrowes, 


1,500 


0 


0 


1,000 


0 


0 


1,000 


0 


0 










James Young, . 


844 


17 


0 


500 


0 


0 


300 


0 


0 










Robert "Wade and Hon. 






























774 


0 


0 


750 


0 


0 


550 


0 


0 










R. H. Truell, . 


150 


0 


0 


150 


0 


0 


120 


0 


0 


4 


24 Oct, 








380 


0 


0 


350 


0 


0 


210 


0 


0 




10 Feb., 1859. 








200 


0 


0 


200 


0 


0 


80 


0 


0 




31 Jan., 1800. 






W. R. Latouche, 


500 


0 


0 


400 


0 


0 


100 


0 


0 




1 Oct., 1858. 






William Fox, . 


503 


0 


0 


500 








- 




- 


- 




































323 10 


0 


300 


0 


0 


00 


0 


0 




18 Feb., 1801. 




Ditto, Upper, 


R. F. Saunders, 


603 


6 


0 








100 








17 June, 1850. 








4,400 


0 


0 


2,000 


0 


0 


1,000 


0 


0 


4 


30 Nov., 185S. 






John Alexander, 


1,200 


0 


0 


1,200 


0 


0 


720 


0 






20 Jan., 1858. 




-Carlow, . 


Henry Bruen, . 


700 


0 


0 


350 








L_ 





_L 


“ 
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APPENDIX TO TWENTY-NINTH REPORT OF THE [1860-1. 



(B.) Schedule showing the Loans in progress, the amount applied for, &c. — - continued . 



County. 


Barony. 


Applicant. 


Amount 
applied for. 


Amount 

sanctioned. 


Amount 

issued. 


No. of 
in.tal- 

’““L 


Date of 
last Issue. 








£ 




d. 


£ 


*. 


d. 


£ 


s. 


d. 








KiLfcEtnJV, . 


Knocktopher, . 


Hugo W. Jones, 


312 


18 


9 


800 


0 


0 


GO 


0 


0 


1 


2 June, 


I860. 






Rev. Sir R. Langrishe, 


150 


0 


0 


150 


O 


0 


120 


0 


0 


4 


9 July, 


1800. 






R. F. Franks, . 


610 


0 


0 


500 


0 


0 


500 


0 


0 


5 


7 April, 








Matthew R. Weld, . 


740 


0 


0 


700 


0 


0 


700 


0 


0 


5 


28 Jan., 








Ditto, 


500 


0 


0 


500 


0 


0 


100 


0 


0 


1 


21 April, 






Galmoy, . 


George H. Houghton, 


250 


0 


0 


200 


0 


0 


50 


0 


0 


1 


7 Sept., 


u 




Iverk, . 


Stephen Roche, 


095 


0 


0 


GOO 


0 






0 


u 


1 


30 May, 


1800. 


Wexfobd, . 


Ballaghkeane, 


T. W. J. Wallace, . 


400 


0 


0 


400 


0 


0 


80 


0 


0 


1 


24 Aug., 


1859. 








400 


0 


0 


400 


0 






0 


0 


l 


0 Mar., 


1801. 






Lord Monck, . 


300 


0 


0 


300 


0 


0 


240 


0 


0 


4 


7 Jan., 








Francis Bruen, 


900 


0 


0 


750 


0 


0 


150 


0 


0 


1 


8 May, 


1800. 






Edward -Smith, 


200 


0 


0 


200 


0 


0 


120 


0 


0 


3 


2 May, 






Scarawalsh, . 


R. Gason, 


179 11 


0 


150 


0 


0 


100 


0 


0 


5 










Lord Monck, . 


250 


0 


0 


250 


0 


0 


200 


0 


0 


4 


20 Oct., 








W. S. &, E. Pardon, 


800 


0 


0 


800 


0 


0 


040 


0 


0 


4 


15 Nov., 






Shelmaliere, . 


Thomas O’Leary, . 


100 


0 


0 


100 


0 


0 


.40 


0 


0 


2 


27 Sept., 


” 



WESTERN DISTRICT. 



RO3C0HMON, . 



GlIWAY, 



Carbury, . ' A. H. L. Popham, • 
Leyney, . . Richard Phibbs, 

Tireragh, . j John Wingfield King, 

R. J. Versclioyle, 



Dromahair, 

Mohill, . 

Can-a, . 
Erris, . 
Kilmaine, 

Murrisk, 

Tyrawley, 



Ballintober, N., 
Ballymoe, 



Boyle, . 
Castlereagh, . 



Frenchpark, . 
Moycam, 



Ballynahinch, 
Clare, . 

Clonmaenoon, 

Dunkellin, 

Doamore, 

County of the' 
Town of 
Galway, J 
Galway, . 
Kilconnell, 

Killian, . 



Longford, 
Leitrim and 
Loughrea, 



John James Whyte, 

E. N. Cullen, . . 

Ditto, 

W. P. Jones, . 

Rev. F. Fitzpatrick, 

G. H. Moore, . 
Samuel Bourns, 
Courtney Kenny, 

F. T. Lewen, . 
Marquess of Sligo, 

Ditto, 

John Faussett, 

Dan. Madden and 
D. Madden, . 

T. A. Knox Gore, 
Ditto, . 

John Burke, . 

W. J. M‘Laughlin, 
Fitzstephen French, 
W. D. Daly, 

Richard Irwin, 
Patrick O'Connor, 

Sir George Caulfield, 
Ditto, 

Dean of Lismore, 
John L. Hackett, 
Ditto, 

Nicholas Ealfe, 
William Longfield, 
Robert Irwin, . 
Patrick O'Connor, 

W. Longfield, . 
Thomas Brabazon, 
W. D. Kelly, . 



Robert' Mecredy, 

Charles P. Archer, . 

D. Rutledge, . 

A. Nolan, 

Dudley Persse, 

J. H. Burke, . 

E. M Davis, . 

John Dennis, . 

William Burke, 

Sir Ti E. Blake, 

A. W. Blake, . 

J ames and Mary Bouchier, 
Ditto, 

R. R. Smyth, .’ 

Mrs. Hall and J.W.Maun- 
sell, 

John Eyre, 

Charles 0. Farrell . 



750 


0 


0 


500 


0 


0 


400 


0 


0 


4 


1,000 


0 


0 


500 


0 


0 


400 


0 


0 


4 


260 


0 


0 


250 


0 


0 


50 


0 


0 


1 


310 


0 


0 


200 


0 


0 


200 


0 


0 


5 


1,500 


0 


0 


1,500 


0 


0 


000 


0 






350 


0 


0 


300 


0 


0 


280 


0 


0 


4 


125 


0 


0 


100 


0 


0 


20 


0 


0 




300 


0 


0 


300 


0 


0 


300 


0 


0 




150 


0 


0 


100 


0 


0 


30 


0 


0 


1 


300 


0 


0 


300 


0 


0 


60 


0 






300 


0 


0 


300 


0 


0 


300 


0 






500 


0 


0 


500 


0 


0 


■400 


0 


0 




280 


0 


0 


250 


0 


0 


50 


0 






1,200 


0 


0 


950 


0 


0 










945 


0 


0 


900 


0 


0 


540 


0 






310 


0 


0 


300 


0 


0 


120 


0 


0 




103 


0 


0 


100 


0 


0 


20 








200 


0 


0 


200 


0 


0 










350 


0 


0 


300 


0 


0 


70 








800 


0 


0 


800 


0 


0 


480 


0 


0 


3 


313 


0 


0 


300 


0 


0 


180 








711 


0 


7 


500 


0 


0 


100 








400 


0 


0 


400 


0 


0 


320 










0 


0 


350 


0 


0 


300 










0 


0 


400 


0 


0 


240 










0 


0 


400 


0 


0 


100 












0 


000 


0 


0 


120 














1,000 


0 


0 










101 


9 


(1 


100 


0 


0 


20 














400 


0 


0 


320 


0 












300 


0 


0 










722 


0 


0 


700 


0 


0 


420 


0 












500 


0 


0 
















200 


0 


0 














0 


500 


0 


0 














0 


1,000 


0 


0 
















100 


0 


0 


100 














900 


0 


0 










320 


7 


6 


300 


0 


0 


00 














'300 


0 


0 












0 


0 


1,000 


0 


0 


i;ooo 














500 


0 


0 














0 


300 


0 


0 














0 


500 


0 


0 
















200 


0 


0 
















200 


0 


0 
















500 


0 


0 


100 


0 


0 


1 


875 18 


G 


850 


0 


0 


‘70 


0 


0 


.1 


100 


0 


0 


100 


0 


O' 
















400 


0 


0 
















630 


0 


0 
















100 


0 


0 










350 


0 


0 


300 


0 


0 












0 


0 


500 


0 


0 


'500 


0 


0 


5. 


8,300 


5 


2 


2,500 


0 


0 


i;ooo 


0 


0 


■2 



10 Aug., I860. 
10 Mai-., 1800. 
30 Dec., 1808. 
10 Jan., 1801. 

2 June, 1800. 
14 Mar., 1801. 
18 Feb., „ 

20 Mar., 1800. 
18 Feb., 1901. 

3 July, 1800. 

23 Fob., „ 

24 Nov., ,, 

27 Oct., „ 

2!) Aug., 1854. 
10 March, 185G. 
20 Jan., 1801. 
23 Mai-., „ 



0 Aug., 1808. 
8 Dec., 1855. 
15 April, 1859. 
14 Dec., 1857. 
21 April, 1800. 

23 Mar., 1869. 
8 Aug., „ 

8 „ „ 

20 Aug., 1858. 

24 Nov., „ 
20 July, 1857. 
20 March, 1868. 
19 Jan., 1801. 
12 Nov., 1850. 
19 Mar., 1801. 
18 Sept, 1800. 

0 Feb., „ 



4 March, 1868. 
25 Aug., 1859. 
23 April, 1858. 
11 Aug., 1800. 
81 Jan., „ 

10 Mar., .1861, 
30 Jan., 1857. 

0 Dec., 1854. 
10 Feb., 3860. 

5 Sept., 1859. 

22 Jan., 1801. 
18 May, I860. 

1 Oct., „ 
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(B.) Schedule showing the Loans in progress, the amount applied for, &c.. — continued. 



County. 


Barony. 


Applicant. 


Amount 
applied for. 


Amount 

sanctioned. 


Amount 

issued.. 


No. o 

I,..-., 


Date of 
last Issue. 








£ 


t 


d. 


£ 


a 


d. 


£ 


s. 


d. 








Loughrea, 


Ceoilia M. Walsh and 






























203 


9 


8 


200 


0 


0 


200 


0 


0 


5 


15 Dee., 1859. 






Heniy Clnrom . 


382 


0 


0 


300 


0 


0 


210 


0 


0 


3 


15 July, 1858. 




Tiaquin*. 


T. J. Blake, . . 


500 


0 


0 


500 


0 


0 


100 


0 


0 


1 


19 Jan., 1850. 






J. S. Kirwan, . 


1,105 


0 


0 


1,000 


0 


0 


200 


0 


0 


1 


18 Feb., 1861. 






J. Blakeney, . 


1,009 15 


11 


1,000 


0 


0 


200 


0 


0 


1 


19 June, 1860. 




Bunratty, Lr., 


Samuel Caswell, 


642 


0 


0 


600 


0 


0 


600 


0 


0 


5 


0 Feb., 1855. 




Burron, . 


William Stocpoole,. . 


1,000 


0 


0 


800 


0 


0 


320 


0 


0 


2 


3 June, 1859. 




Clonderlaw, . 


R. W. C. Reeves, . . . 


1,802 


0 


0 


3,000 


0 


0 


200 


0 


0 


1 


1 March, 1859. 




Inchiquin, 


Patrick Higgins, 


500 


0 


0 


450 


0 


0 


90 


y 


0 


1. 


21 June, 






J. Petty, . 


800 


0 


0 


500 


0 


0 


200 


0 


0 


2 


23 Nov., „ 




Moyarta-,. 


Andrew Caswell, 


1,140 


0 


0 


800 


0 


0 


800 


0 


0 


5 


23 July, 1858. 






William Armstrong, 


500 


0 


0 


500. 


0 


0 


500 


0 


0 


5 


25 Jan., 1859. 






Ditto, 


500 


0 


0 


400 


0 


0 


160 


0 


0 


2 


16 Dee., „ 




,Coroomioe,i 


James O'Brien * 


750 


0 


0 


500 


0 


0 


100 


0 


0 


1 


17 Nov., I860. 



SOUTHERN DISTRICT. 



LlttEBICK, 


Clan william, . 


Rev. Richard Moore, 
Lord- Cork and- Orrery, . 


301 


0 


0 


300 


0 


0 


120 


0 


0 


* 


23 April, 1857. 




302 


7 


4 


350 


0 




210 








29 March, 186 9. 




Upper,. 


JohnAnster, . 


300 


0 


0 


300 


0 


0 


300 


0 


0 


6 


24 Dec., „ 




R. O'Shaughnessy, . 


840 


0 


0 


300 


0 


0 


240 


0 


0 


4 


15 » » 








750 


0 


0 


700 


0 


0 


280 


0 


0 


2 


15 June, 1859. 








300 


0 


0 


300 


0 


0 


60 


0 


0 


1 


29 Aug., 1859. 








409 


0 


0 


350 


0 


0 


140 


0 


0 


2 


28 Mareh.1801. 






F. B. Walker, . 


500 


0 


0 


400 


0 


0 


80 


0 


0 


1 


8 „ 




Connelloe, Lr., 


Robert Ferguson, . 


239 


0 


0 


200 


0 


0 


40 


0 


0 


1 


10 Aug., I860. 






250 


0 


0 


250 








0 












Hugh Massy, . 


1,000 


0 


0 


1,000 


0 


0 


800 


0 


0 


4 


29 Dec., 1850. 




Cosbma, 


Right Hon. W. Monsell, . 


250 


0 


0 


250 


0 


0 




0 


0 




10 Jan., 1801. 






4,800 


0 


0 


4,000 


0 


0 


1,500 


0 


0 




10 March, „ 




Glenquin, 


E. Ferguson, . 


150 


0 


0 


100 


0 


0 


20 


0 


0 


1 


15 Jan., „ 






400 


0 


0 
















28 March, „ 




Kenry, . 


George Fosbery, 


1,000 


0 


0 


1,000 


0 


0 


000 


0 


0 


3 


3 Dec., 1858. 






3,010 


0 


0 


2,250 




0 




0 






24 Nov., „ 






George Fosberry, . 


400 


0 


0 


400 


0 


0 


80 


0 


0 




2 June, 1860. 




Shanid, . 




1,000 


0 


0 


1,000 


0 


0 


400 


0 


0 










2,000 


0 


0 


1,000 


0 


0 


200 


0 


0 




22 Oct , 1860. 




Smalloounty, . 


George Vandeieur, . 


014 19 


0 


000 


0 


0 


120 


0 


0 




15 Jan. 1859. 


Tipperary, . 




Robert W. White, . 


200 


0 


0 


200 


0 


0 


200 


0 


0 


5 


28 Jan., 1860. 






1,000 


0 


0 


1,000 


0 












22 Aug., 




Eliogarty, 




2,290 


14 


1 


1,000 


0 


0 


200 


0 


0 








Joseph O. RoddifF, . 


300 


0 


0 


300 


0 




00 


0 


0 
































3 Jan., 1860. 








300 


0 


0 


300 


0 


0 


300 


0 


0 










800 


0 


0 


500 


0 


0 


300 


0 


0 








Owney and Arra 




300 


0 


0 


300 


0 


0 


120 


0 


0 




29 Sept., „ 






207 


14 


8 


150 


0 


0 










12 March, 1850. 








500 


0 


0 


500 


0 


0 


400 


0 


0 


4 


10 Nov., 1800. 








1,000 


0 


0 


900 


0 


0 


360 


0 


0 








Slieveardagh, . 




1,010 


0 


0 


1,500 


0 


0 


1,500 


0 


0 










250 


0 


0 




0 












22 July, „ 






William Levinge, . 


252 


0 


0 


250 


0 


0 


250 


0 


0 




2 March, 1800. 


Waterford, 




College of Physicians, . 


3,802 


0 


0 


3,500 


0 


0 


2,000 


0 


0 


4 


2 June, 1657. 
1 July, 1859. 


Drum, 






0 


0 


















Abraham Fisher, 


200 


0 


0 


200 


0 


0 


200 


0 


0 






Cork, . 






600 


0 


0 


500 


0 


0 


100 


0 


0 


1 


18 March, 1858. 


B anymore, . 


Henry Hudson, 


850 

1,000 


0 

0 


0 

0 


850 

000 


u 

0 


0 

0 


100 


0 


0 


1 


28 March, 1859. 




Carberry, East 


Alcock Ottley, 


100 

253 


0 

17 


0 

7 


100 

200 


0 

0 


0 

0 


60 

200 


0 

0 


0 

0 


5 


9 July, 1800. 




Carberry, West 


Lord C. P. P. Clinton, . 


• 1,000 


0 


0 


COO 


0 


0 


120 


0 












204 


10 


y 


250 


0 












1 Oct., 1859. 




Duhallow, 




600 


0 


0 


500 


0 


0 


300 


0 


0 




2 June, 1860. 






275 


0 


0 


250 














19 Nov., „ 








210 


0 


0 


200 


0 


0 


40 


0 


0 




11 Feb., „ 








340 


0 


0 


300 


0 


0 














Fermoy, . 




4,499 


0 


0 


1,000 


0 


0 


400 


0 


0 










105 


0 


0 














5 


14 May, „ 








1,000 


0 


0 


500 


0 


0 
















Roger Green Davis, 


200 


0 


0 


200 


0 


0 
















Rowland Campion, . 


320 


0 


0 
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(B.) Schedule showing the Loans in progress, the amount applied for, &c. — continued. 







Applicant. 














No. of 


Date of 


County. 


Barony. 


applied for. 


sanctioned 




issued. 




E? 


last Issue. 










d. 


£ 




d. 


£ 


s. 


d. 






Cose — con. 


Imolrilly, 


John Smyth, . 


211 0 
000 0 


0 

0 


100 

000 


o’ 

0 


0 

0 


20 

120 


6 

0 


2 


1 

1 


8 June, 1859. 
18 Feb., 1801. 








450 0 


0 


400 


0 


0 


1G0 
















400 0 


0 


400 


0 


0 


320 


0 


O 


4 


26 Nov., „ 




Muskerry.West 


John M‘ Car thy, 


000 0 


0 


400 














2 June, „ 






000 0 


























200 0 


0 


200 


0 


0 


120 


0 






24 Mar., 1801. 








1,000 0 


0 


350 


0 


0 










18 Dec., 1800. 




Cork, 


T. Blandford, . 


235 0 


0 


200 


0 


0 














Clanmaurice, . 




320 14 


0 


300 


0 


0 


* 180 


0 


0 


3 


25 Oct, 1854. 






540 0 


0 


500 


0 




















543 14 


0 


500 


0 


0 


300 


0 


0 












097 0 


0 


550 


0 


0 


280 


0 


0 


3 


8 Nov., 1859. 






James Moriarty, 


100 0 


0 


100 


0 


0 


- 






- 


- 




Iveragh, 




3,000 0 


0 
















7 Sept, 1800. 






2,093 0 


0 


500 


0 


0 


400 








6 Nov., „ 






T. H. Downing, 


955 13 


4 


000 


0 


0 


120 


0 


0 


1 


22 Jan., 1801. 




Trughenackmy 




1,271 0 


0 


500 


0 


0 


200 














493 18 


0 


300 


0 


0 


240 


0 


0 


4 


0 May, 1850. 








738 0 


0 


500 


0 


0 


500 


0 


0 


5 


18 Nov., 1859. 






Dev. R. F. Meredyth, 


300 0 


0 


200 


0 


0 


40 


0 


0 


1 


22 „ 1850. 






1113 10 


0 


150 


0 


0 


30 


0 


0 


1 


15 Jan., 1801. 






Arthur E. Herbert, . 


300 O 


0 


300 


0 


0 


60 


0 


0 


1 


13 Oct., 1800. 






Rev. R. F. Meredyth, 


(100 0 


0 


500 


0 


0 


100 


0 


0 


1 


7 Feb., 1850. 






Edward Harnett, 


1,000 0 


0 


1,000 


0 


0 


400 


0 


0 


2 


25 Sept, 1858. 



By Order, 



Office ot Public Works, 

Dublin, 30 th April, 1861 . 



E. Hornsby, Secretary. 
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APPENDIX TO TWENTY-NINTH REPORT OF THE [1860-1. 

Schedule No. 1.— Abstract of Awards made Final up to the 31st December, 



Armagh ( Supplemental , 25 th Octo- 
ber, 1851), .... 

Balia,' ! ! ' 

Baffin aMll, 

Ballinamore „ 

and >• Drainage, and 
Ballyconnel, ) Waterpower, 
Ballinaskea & Castlerickard, 
Ballinderry, . 

Bollinhassig, • 

Ballybay, 

Ballyoasey ( Supplemental , 
February, 1855), 

Ballycowan, . 

Ballynakown, 

Bailyteige, 

Blaokwater, . 

Boardsmill, . 

Boley ( Supplemental 6th 
1857), . . 

Borris-in-Ossory, . 

Borrisokane ( Supplemental, 
March, 1855), 



April, 



10 th 



Broadlongh ( Supplemental , 
January,- 1860), . 

Brosna, (Fefbanc div .) . 

Burren, .... 

Cahore ( Supplemental , 20 th Febru- 
ary, 1857),. 

Camdoon, 



Cappngk, 

Carbury Mill-stream, 

Carrigaus, . 

Carriggower, . . 

Carrowmore Lake ( Supplemental , 
91st March, 18DG), . 

Castlebar Lakes (Supplemental, 7th 
March, 1855), 

Castlebernard, 

Castlemartyr, 

Cavetown, 

Clonakilty, 

Clonlost, 

Coolaney, 

Cork Slob, 



Crosslough, 

Cuilmore ( Supplemental , 10th Ja- 
nuary, 1856). 

Curragha, . 

Curraunboy ( Supplemental , 
January, 18561, 

Deel 

Derrykolmes, 

Derrylin, . . 

Drumbominy, 

Drum cliff, 

Dungolman ( Supplemental, 

April, 1856), . 

Dunkellin, . 

Dunmoran (Supplemental, 
September, 185S), 

Dunmore, 



Fane (Supl., 1st July, 1854), 
Fergus, .... 
Foranwell, 

G-orr, .... 



(St 

Gorteen, 

Headford, 

Hermitage, 

Hind River, 

Keenagh, 

Kilbeggan 
Kilbride, 



(Lands, 
t Mills, 



23 rd 



10 th 



30 th 



Cntobmeui 
[Rain Basin 



Galway, 

Louth and Meath, 

Mayo, 

Meath, 

Cavan, Fermanagh, Lei-) 
trim, and Roscommon, (_ 
Cavan, Fermanagh, and( 
Leitrim, 

Meath, . . 

Westmeath and King'! 

Cork, . 

Roscommon, 

Tipperary, . 

Kildare, 

Westmeath and King' 
Wexford, . 

Meath and Kildare, 

Meath, 



Tipperary, . 

Kildare, Meath, West- 
meath, and King's, 

Mayo, 

Westmeath and King’s 
Carlow and Kildare, 



Wexford, 

Mayo, 

Limerick, 

Galway, 

Kildare, 

Wicklow, 



Mayo, 



Cork, 

Westmeath, 

Sligo, 

Cork, County of City of, 



Mayo, 

Meath and Westmeath, 
King's, 

Fermanagh, 



Sligo and Leitrim, 



Sligo, .... 
Galway , Mayo, &■ Roscommon) 
Leitrim, ... 
Louth, 

Clare and Galway, 

Kildare, 

Do., . . . 



Lonth, Meath, Cavan, and 
Monaghan, 

Kildare, 

Leitrim, . 

Kildare, . 

Rosoommon, 

Longford and Westmeath, 
Longford, . 

Westmeath and King’s, 
Do., 



Kilkenny and Tipperary, 



13,120 

78,000 

30,720 

1,350 



1,658 

23,500 

3,300 



1,000 

15.000 
26,702 

50.000 



20,550 

304,130 

1,000 

380,120 

40,000 

7,000 

400 



01,184 

34,850 

1,600 

3,330 

12,000 



1,000 

38,000 

12,1100 

8,000 

2,000 

3,500 

00,744 



200 

04,000 

22,400 

3.000 

1.000 

14,294 



9,200 
170, S13 
7,170 
3,520 
600 
16,000 
231,110 
18,000 



29 April, 1852, 

18 Sept., 1854, 

0 April, 1807, 

.28 October, 1850, 
10 January, 1800, 

0 March, 

0 

20 October, 1850, 

30 April, ,, . 

13 October, 1851, 

1 „ 1850, 

17 „ 1851, 

16 June, 1849, 

14 April, 1852, 

20 June, 1855, 

10 March, 184!),. 
26 October, 1850, 



29 April, 1852, . 

21 „ 1855, . 

20 October, 1850, 

18 April, I860, . 

29 October, 1852, 

13 „ 1851, 

26 „ 1850, 

22 March, 1852, 

27 „ 1857,. 

19 October, 184!), 

20 » „ • 

30 April, 1850, . 



I) „ 1851 . 
[> October, 1856, 
9 „ 1854, 

I) April, 1852, 

5 Sept., 1854, 

3 October, 1851, 
!) April, 1852, 



30 April, 

20 October, 1850, 
18 „ 1854, 

24 April, 1852, . 
II) Dec., 1855, . 
30 April, 1800, . 
29 „ 1852, . 



12 „ 1852, . 
20 Sept, 1851, . 
30 October, 1860, 

29 „ 1851, 

1 „ 1850, 

30 „ 1851, 



27 



1855, 



16 June, 1849, . 
16 Sept, 1850, . 
16 June, 1849, . 
11 July, 1856, . 
13 October, 1859, 
7 April, 1858, . 
15 October, 1857, 

„ 1865, 



Total 

Amount 




Portion 

Total 


- 


Portion 
of Total 


1'- ''..i'. 

for all 


-i . i ' - 




Expenditure 
charged ou 


purpose 




Public Works. 


.uuds. 




£ s. 


rf. 


£ 




d. 


£ s. 




4,034 5 


10 


220 


12 


9 


3,000 0 


0 


22,280 5 


8 


1,355 


0 


1 


9,920 32 




18,213 15 


2 


710 


5 


11 


3,900 0 


0 


1,167 4 




93 


14 




1,073 10 


4 


228051 10 


5 


30,00! 


0 


0 






53,500 4 


2 


2,208 


0 


1 


24,412 0 


0 












700 0 


0 


2,223 11 


7 


187 


4 


1 


2,030 7 


0 


1,262 1) 


10 


130 


1 


3 


1,120 8 




7,844 17 


1 


008 


8 


0 


7,270 8 


4 


848 17 


4 


41 


C 


2 


807 11 




3,805 3 


2 


185 


13 


4 


3,000 0 


0 


72!) 3 




87 


9 10 


641 33 


4 


6,892 7 


3 


503 


17 


7 


0,388 9 


8 


43.520 15 


3 


58 


0 


0 


16,808 15 


0 


12,115 10 


0 


1,839 


15 


9 


10,270 0 


9 


4,191 5 


3 


077 


19 


10 


3,013 5 


5 


2,220 14 


3 


130 


10 


7 


1,300 0 


0 


20,030 5 


1 


070 


10 


5 


10,000 0 


0 


10,038 17 


11 


529 


0 


0 


0,500 0 


0 


56,980 11 


0 


0,124 18 10 


22,855 12 


2 


1,241 10 


9 


135 15 


0 


900 0 


0 


107022 4 


8 








30,540 0 


0 


20,079 9 11 


1,083 


18 


0 


24,305 10 




4,315 14 11 


45 


11 


a 


3,250 0 


0 


002 13 


5 


388 


13 


l 


214 0 


4 


4,437 11 


9 


90 


17 


li 


4,340 13 


10 


16,265 8 


1 


390 


0 


0 


7,140 0 


0 


037 10 10 


34 18 


3 


602 12 


7 


2,475 7 


10 


141 


5 


3 


2,334 2 


7 


3,237 8 


4 


102 


10 


7 


3,134 17 


9 


790 12 


1 


0 


7 


1 


493 0 


0 


1,708 0 


4 


11 


15 


7 


277 7 




22,302 9 


0 


03 


17 


7 


9,800 0 


0 


7,389 1!) 


0 


013 


0 




4,940 0 


0 


1,933 18 


5 








1,933 18 


5 


10,825 0 




32 


1 


3 


10,703 4 11 


2,400 14 


3 


209 


9 




2,107 4 10 


4,025 0 


0 








4,025 0 


0 


5,1)20 7 


11 








5,020 7 11 


3,540 0 


0 


108 


9 


5. 


3,431 11 


1 


405 1 


2 




- 




352 0 


0 


326 13 


0 


18 


8 10 


49 5 


11 


1,204 6 


9 




- 




1,204 5 


9 


295 5 


7 


20 


0 


4 


200 0 


0 


20,783 12 


7 


2,000 


17 


4 


13,700 0 


0 


7,190 4 


0 


487 


10 




0,708 7 11 


787 14 


0 








300 0 


0 


333 8 


9 








333 8 


9 


4,070 7 


0 


224 


7 


8 


3,846 0 


1 


10/587 1 10 


335 


12 


0 


8,000 0 


0 


42,950 12 


0 


820 


0 


7 


15,340 0 


0 


4,733 15 


G 


no 


0 


10 


3,801 0 


0 


53,008 10 10 


1,740 10 


1 


15,000 0 


0 


11,356 0 


3 


677 1G 


2 


10,778 10 


1 


8,165 15 


G 


920 




1 


0,229 12 


6 


08,010 8 


8 


433 


1 


8 


24,000 0 


0 


3,475 1 


8 


67 


2 




3,407 19 


1 


3,810 12 


8 


385 12 


0 


8,431 0 




3,345 4 


4 








8,345 4 


4 


47,543 19 


8 


2,893 


0 


0 


22,000 0 


0 












200 0 


0 


3,620 4 11 


139 


10 


4 


3,380 14 


7 


1,010 12 


9 


87 10 


0 


923 2 


0 


280 10 


1 


13 


5 


10 


273 10 


3 


20,880 0 


1 


1,410 16 


1 


10,650 0 


0 


58,208 3 


3 


701 


4 


8 


14,000 0 


0 


10,829 6 
29,059 8 


7 


230 


2 


8 


4,450 0 


0 


7 








8,850 15 


0 












1,290 4 


3 


8,058 8 


5 


832 


8 


0 


4,000 0 


0 
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1860, and. Repayments thereon, for Fifteen Months ending the 31st March, 1861. 



Injured Lands, 
which have 
been Drained 
or Improved. 

Measure. 


Drainage, 
including 
Interest, &o- 


Increase 

Annual Lotting 
Value 

caused by 
Drainage. 


Amount of 
Instalments 
payable 
half-yearly, 
to repay Cost 
with Interest. 


ill 

&3S 

|jf| 

*ll 

ievi 


A. 


n. r. 


£ s. -d. 


£ 


rf. 


£ s. d. 






0 30 


4 4 1 


330 2 


9 


09 9 0 


35 


3,252 


0 11 


0 12 0 


1,751 19 


4 


442 19 1 


30 






0 18 10 


228 15 


3 


112 3 11 


00 




3 3 


3 9 10 


129 15 


8 


40 12 4 


32 






- 


- 




3,000 0 0 


10 




1 34 


8 0 8 


1,748 10 


10 


830 0 0 


44 




2 0 








25 15 10 






0 20 


2 15 2 


200 7 


.1 


93 18 11 


32 




0 38 


3 12 5 


112 8 


u 


49 4 8 


32 


1,462 


3 0 


5 0 2 


447 8 


.0 


212 19 2 


00 


414 


3 27 


1 18 11 


124 0 


8 


44 5 8 


24 






4 10 0 


225 12 


8 


08 13 1 


48 




2 29 


2 10 0 


58 17 


3 


23 12 2 


40 


2,033 


2 .20 


3 2 10 


002 0 


8 


■274 2 9 


32 






14 10 5 


1,180 14 




547 19 11 


48 


3,827 


2 18 


2 13 8 


1,034 7 


0 


882 4 3 


40 


1,428 


3 12 


2 9 2 


428 2 


1 


159 4 4 


32 




0 4 


3 0 11 


188 18 11 


56.11 4 


14 


3,024 


3.27 


5 5 1 


1,080 18 


2 


300 11 2 


40 


1,517 


0.:30 


0 5 4 


605 10 


5 


153 2 1 


48 


0,770 


1 18 


7 18 0 


1,058 15 


1 


745 2 8 


4S 


198 


3 19 


6 11 3 


78 10 


3 


Paid off. 


_ 


11,998 


0 30 


8 18 4 


2,871 0 11 


1,359 14 0 


44 


8,008 


0 0 


3 0 1 


2,089 19 


9 


020 12 2 


40 


017 


1 24 


0 18 4 


210 0 


2 


30 4 7 


30 




3 37 


2 18 7 


27 9 


3 


7 8 1 


44 






3 17 


010 S 




233 11 11 




2,577 


3 27 


G 3 1 


495 4 


I 


232 15 0 


48 


19G 


0 20 


8 10 


4-1 10 


9 




40 


034 


2 18 


3 13 (i 


217 3 


8 


85 17 0 


40 


092 


0 31 


5 0 10 


274 10 


9 


120 7 0 


30 


199 


2 30 


3 10 3 


54 18 


0 


15 16 3 


20 




2 27 


9 2 9 


85 19 


1 


Paid off. 


_ 




3 27 


8 17 8 


709 1 


3 


337 0 0 


44 


1,114 


1 6 


0 18 


383 7 


4 


101 1 1 


48 






0 6 0 


117 1 


8 


55 18 0 


00 






30 19 2 






394 11 1 


40 






3 7 9 


177 14 


5 


80 10 10 


-10 


792 


3 18 


5 10 8 


241 2 


7 


110 8 0 


76 


214 




27 13 0 




801 1 0 


32 




2 1 


4 10 


277 11 




11R 14 7 


44 


91 


0 30 


4 9 0 


35 17 


1 


12 2 1 


44 






5 0 8 


21 13 


0 


Paid off. 


_ 


407 


3 32 


3 2 0 


122 0 


7 


54 1 0 


30 






5 10 4 


19 0 


0 


Paid off. 


_ 


4,499 


3 30 


4 3 0 


1,584 8 


0 


043 10 2 


28 


6,000 


1 0 


1 3 in 


958 1 


4 


357 8 0 


24 




O 4 


4 4 3 




13 7 11 


30 






2 9 7 


30 1J 




14 0 2 


32 


047 


0 11 


5 18 11 


207 11 


1 


00 5 0 


70 


2,220 


0 8 


4 12 1 


920 1 


0 


301 14 0 


22 


5,605 


0 31 


7 11 5 


3,004 15 




527 10 3 


44 






5 4 11 


282 10 


4 


05 17 4 


33 






10 15 8 


1,001 1 11 


480 0 0 


48 






4 18 


880 15 


1 


300 11 2 


40 


1,521 


3 28 


4 10 0 


533 2 




205 6 10 


38 






0 3’ 0 


1,752 9 




845 18 10 


44 






3 11 3 


263 1 


11 


125 7 8 


40 




0 23 


3 12 8 


282 10 


8 


120 4 8 


40 






0 7 2 


214 12 


4 


105 13 0 


50 






• f. 11 11 


1,004 17 


0 


803 2 5 


36 












7 16 11 




1,440 


0 12 


2 7 0 


438 0 


2 


124 12 1 


40 






3 0 8 


.144 10 


0 


43 13 11 


28 


150 


1 38 


1 10 5 


20 13 11 


10 1 3 


40 






0 11 3 


703 8 


5 


300 4 8 


44 


6,850 


1 0 


8 7 8 


1,400 9 


5 


025 2 0 


30 


1,758 


3 0 


0 0 6 


317 15 


2 


103 0 G 


44 


5,408 


2 15 


5 0 0 


076 0 


0 


453 0 0 




15 


2 4 








00 1 8 




2,153 


0 15 


3 11 9 


505 14 


8 


187 19 2 


28 



For IS months 
ending 31st 
March, 1861. 



3,003 13 0 
1,155 1 3 
4,100 7 1 
871 8 0 

2,418 10 11 
030 10 5 
4,800 10 3 
5,431 15 8 
11,018 4 3 
3,031 0 9 



4,037 0 2 
13,038 10 11 



2,852 18 0 



668 



3,938 17 4 
2.100 11 11 
500 13 0 
1,982 17 0 
2,003 9 2 

450 18 9 



1,007 10 1 
1,860 17 l 
4,014 7 10 
2,023 19 0 



2-11 10 5 
0,407 3 11 
0,031 14 7 
100 12 3 



2,115 1 9 
2,508 2 0 
0,575 15 8 
4,G87 12 4 

2,198 5 1 
2,747 10 4 
2,104 18 5 
L 10,039 14 8 



209 5 0 
4,050 10 0 
701 4 8 
1,409 18 11 
l 3,252 10 7 
2,027 5 2 



225 15 
40 19 
0,000 0 



452 14 
1,4G4 4 



1,085 2 0 
423 3 10 
419 1 0 
.1,174 0 2 
252 15 0 
238 10 7 
195 17 2 
1,741 8 9 
003 2 11 
89 7 0 
95 10 9 
059 19 
2,853 0 



2,040 2 10 
7,079 12 9 
1,452 4 5 
1,840 1 7 
0,000 0 0 

0,801 0 10 

2,189 4 7 
1,241 0 7 
4,590 7 0 



6,400 1 
0,505 2 1 
12,031 0 
4,200 17 



4,989 14 4 
15,002 15 8 

1,181 1 1 

2.700 17 0 
19,730 10 0 

2,925 10 0 
580 4 8 
4,294 4 11 
2,545 13 9 
540 10 3 
2,109 2 9 
2,840 17 2 

493 0 8 

310 19 7 
3,101 11 7 
2,090 14 3 
1,004 15 0 
32 1 3 

1.701 15 10 
2,125 10 5 
4,020 11 2 
0,250 10 0 

153 8 0 



! Ballinamorel Navigation, 

}■ . and > "Drainage , and 
J Ballyconnel ) Water-power. 
BnUinaskea and Castlerickord. 
Ballindeny. 

Ballinhassig. 

Ballybay. 

Bnllycasey. 

Bollycowan. 

Ballynahown. 

Ballyteige. 

Blackwater. 

BoardsxnilL 



Bomsokane. 

Broadlougli. 

Brasna (Ferbane div.) 
Bunen. 



Cappagli. 

Carbury Mill-stream. 

Corrigans. 

Camggower. 

Carrovmore Lake. 

Castlebar Lakes. 
Castleberaard. 
Castlemartyr. 
Cavetown. 

ClODakilty. 

Clonlost 

Coolaney. 

Cork Slob. 

Croghan. 

Crosslougb. 



Cnrraunboy. 

Deal. 

Derryholmes. 
I Derrylin. 

1 Diumbominy. 
Drumcliff. 



2,314 5 2 
3,053 4 0 
9,998 19 0 
5,106 13 10 
1,174 0 2 
.2,451 0 1 
2,980 0 11 
2,300 15 7 
12,381 3 5 
3,749 16 10 
995 18 4 
804 10 3 
6,010 9 4 
3,614 4 11 
1,810 7 11 
I 4,202 0 0 
2,401 10 5 



Bane. 
Fergus. 
Foranwell. 
Garr. 
Glenarriff. 
j Glyde. 
Gorteen. 
Headford. 
Hermitage. 
Hind River. 
Inny. 
Keenagb. 
Kilbeggan. 
j Kilbride. 
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El cock, 

EU, 

: 

Elmaganny 

Elmaine ( Supplemental , 13t/i 

March, 1850) 

Elraannock, (Supplemental, 18 th 
August, 1854), .... 

Elmuny 

Exmieen, 

Lavally, 

Leesborougli, 

Lisduff, 

Longford, 

Lorrha ( Supplemental , 29th April, 

1857), 

Lough Alick ( Supplemental, 30 tli 
September, 1858), . . 

Loughans, 

Loughs Cor- \ Navigation, ( 
rib, Mask, !■ Drainage, and ■) 
and Carra, J Mill Power, 1 
Lough Crew, . 

Lough Dalla,. 

Lough Garra and Mantua, 

Lough Lannagh, . 

Lough Mask and River Robe, 
Loughnasaggart, . 

f Navigation, i 
Lough Neagh -1 Drainage, and -j 
( Water-power, ( 
Loughs Ougliter and Gowua, <fcc., 

Magbera, 

Miles and Teniplebryan, 

Monivea, . . 

Moyne and Crosspatrick, 

Moyour ( Supplemental , 12th April, 

1855), 

Mull own (Supplemental, 10 th Ja- 
nuary, I860), . 

Mull af any, . . 

Nobber, 

Oranhill (Supplemental, lZthFeb-\ 
ruary, 1857), . . . •) 

Owenabrockagh (Supplemental, 
13 th March, 1855), . 

Owenkeagh, 

Quin, 

Rath, or Clooneen (Supplemental, 
31st March, 1808), . 

Ratooragh, 

Red Bog, . . 

Rinn and Blackriver, . 

Saleen Lough, .... 

Shandon, 

Shandrum, 

Shrule, 

Sow (Supplemental, 23 rd March, 

1850), 

Strokes town, 

Tawnawoggauu (Supplemental, 31st 
March, 1856) . 

Templemore f Lands, 

(New award) (Mills, 
Turlonghmore, 

WiUrinstown, . 

Wottonstown, 

Youghal, 



Mayo, 

Wexford, 

Meath, 

Fermanagh, 

Galway, 

Monaghan, 

Galway, 

Longford, 

Tipperary, 

Mayo, 

Kilkenny, 

County of the Town of 
Galway, and Counties 
of Galway and Mayo, 
Meath, 

Mayo, .... 
Mayo, Roscommon, & Sligo, 
Mayo, 

Mayo and Galway, . 
Meath and Westmeath, 
Antrim, Armagh, Down,) 
Londonderry, and Ty-J- 

Cavan, Leitrim, nndLongford, 

Galway, 

Mayo, 

Do., 



Do., 

Do., 

Meath, 



Cork, 

Clare, 

Longford and Westmeath, 
Cork, . 

Meath, 

Leitrim and Longford, 
Mayo, 

Waterford, 

Mayo, 

Eng's and Tipperary, 
Do., 

Mayo and Galway, 
Wexford, . 



Galway, 
Meath, 
Louth, 
Cork, . 



3,230 

17.000 
40,341 

18.000 

10,000 



28,100 

11,1122 

2,400 

72,320 



780,000 1 

2,300 

4.500 
128,000 

21,440 

223,000 

2.500 



200,480 

19.000 
10,285 

54.000 



0,000 

15,70(1 

37,120 



14.000 

70.000 



212,480 

10,000 

0,300 

1,547 



Date when 
Awards 
made final. 



10 Sept., 1850, . 

17 August, 1855, 

29 March, 1850, 

1 3 Sept., 1855, . 
20 April, 1851, . 

20 October, 1840, 

30 July, ,, • 
2 Sept., 1850, . 

27 October, 1850, 
20 Dec., 1855, . 

18 October, 1851, 
12 April, 1850, . 

8 October, 1850, 

30 April, „ . 
26 Sept., 1854, . 
30 June, 1850, . 
20 Sept., „ 

4 April, 1800, . 
15 Oct., 1851, . 
20 „ „ 

28 April, 1858, . 

“ „ 1857, . 

14 January, 1858, 
0 Sept., 1840, . 
18 Feb., 1609, . 
4 April, „ 

20 October, 1850, 
„ 1851, 

20 April, 1852, . 



20 October, 1850, 



30 April, „ 
20 Sept,, 1801, 



20 October, 1850, 
30 April, „ . 
25 October, 1854, 

30 Sept., 1852, 

13 October, 1801, 
6 Sept., 1840, . 
20 April, 1850, . 
20 „ 1851, . 

13 October, „ 

30 April, 1850, . 
20 „ 1853, . 



20 October, 1850, 
j-1 July, 1854, j 
28 June, 1855, . 
1!) October, 1849, 
20 Sept., 1851, . 
18 Feb., 1857, . 



Total 

Amount of 
Expenditure, 
for all 
purposes. 


Portion of 
Total 

Expenditure 
charged to 
Counties for 
Public Works. 


Portion 

Expenditure 
charged on 


£ s. 


d. 


£ s. 


d. 


£ 


s. 


d. 


1,810 3 


5 


17 14 


0 


1,801 


0 


5 


2,71)0 4 


7 






1,000 


0 


0 


55,040 17 


30 


2,357 1 


7 


21,000 


0 


0 










!)() 


0 


0 


10,984 13 


30 


337 7 


10 


7,000 


0 


0 


10,000 10 


1 


243 4 


11 


7,000 


0 


0 


0,830 13 


7 


_ 




7,830 


13 


7 


1)38 13 


3 


55 14 


0 


882 


IS 


0 


244 10 


4 






244 


10 


4 


15,820 8 


8 


370 11 


8 


4,250 


0 


0 


0,081 8 




247 11 


5 


3,000 


0 


0 


1,545 15 


11 






1,5-15 


10 


11 


44,924 13 


7 


2,425 11 


0 


18,200 


0 


0 


3,504 10 


3 


55 0 


0 


2,800 


0 


0 




1 


122 7 


11 


2,000 


0 


0 


4,107 7 


4 


04 0 


0 


1,800 


0 


0 


102,280 10 


•1 


14,883 0 


0 








110,717 1 


7 


2,511 3 


4 




0 


0 


30,038 18 


!) 






13,140 


13 


0 


2,753 10 


S 


157 18 


0 


2,000 


1 




2,836 11 


0 


101 1 


10 


2,045 


0 


11 


24,557 7 


10 


30 18 


4 


10,050 


0 


0 


18,445 7 


4 


1,30(1 0 


8 


4,100 


0 


0 


03,350 13 


2 


1,412 3 


5 


10,500 


0 


0 


G83 14 


C 


0 (1 


0 


074 


8 


0 


104,374 10 


4 


37,137 10 


0 








158,423 3 


0 


8,513 14 


0 


110,00C 


0 


0 


357 17 


10 


Mills, 


857 


1? 


L0 


111,085 0 


II 


1,31218 




35,075 


0 


0 


1,31)7 12 


1 






1,397 


12 


] 


1,302 5 




0!) 15 


0 


1,322 


0 


9 


1(1,800 1 


1 


1,228 12 


11 


5,002 


0 


0 


702 13 


0 


23 1 


0 


070 


12 


3 


8,704 1 


2 


1,030 10 


0 


4,000 


0 


0 


347 7 


4 


13 12 


2 


300 


0 


0 


980 13 


0 


134 3 


7 


852 


0 


5 


7,034 3 


4 


580 17 


11 


7,053 


5 


5 


3,871 16 


2 


100 10 


2 


2,050 


0 


0 


3,154 5 


7 


00 15 


11 


1,500 


0 


0 


1,277 7 


3 


70 11 


7 


1,200 


15 


8 


20,055 11 


0 


1,078 18 


4 


14,000 


0 




0,071 0 


4 


590 8 


1 


4,000 


0 


0 


028 7 


11 


- 




028 


7 


11 


004 10 


11 


00 10 


11 


808 


0 


0 


33,400 7 


10 


2,27014 


3 


15,000 


0 


0 


3,070 13 


13 


135 18 


0 


2,043 


15 


5 


1,030 12 


0 


370 0 


0 


000 12 


0 


712 10 








712 


10 




8,381 2 


0 


414 0 


11 


5,000 


0 


0 










172 


0 


0 


30,573 10 


3 


082 0 


1 


7,500 


0 


0 


8,825 0 


3 


415 12 


11 


0,600 


0 


0 


42,007 0 


1 


1,858 5 


3 


21,541 


0 


1 


1,834 0 


30 


155 12 


4 


1,000 


0 


0 


15,008 15 


5 


1,008 3 


2 


7,000 


0 


0 










280 


0 


0 


00,718 1 


0 


1,120 10 


2 


23,000 


0 


0 


1,704 0 


0 


100 17 


7 


1,073 


2 


5 


1,102 13 


0 


80 17 


7 


1,021 15 


0 


22,770 0 


0 


- 




7,000 


0 


0 


2,370,883 15 0 


151,003 14 9 


002,148 13 0 



The difference between the total expenditure and the amount charged on (lie Lands 
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and Repayments thereon, up to the 31st March, ] 


L861 — continued. 






Flooded or 
Injured Lands, 


per Acre 


Increase 
in the 

Annual Lettiug 


Amount of 
Instalments 


|II: 




Repayments. 






which have 
been Drained 
or Improved. 


Drainage, 

including 

Interest, 

&e. 


Value 

of these Lands, 
caused by 
Drainage. 


payable 
half-yearly, 
to repay Cost 


ill 

i 


To end of 1859. 


^ For 15 months 
ending 31st 
March, 1861. 


Total. 


Districts. 


Measure. 














A. B. P. 


£ s. d. 


£ 8. d. 


£ 8. d. 




£ s. d. 


£ 8. d. 


£ s. d. 




491 3 11 


3 13 4 


190 4 1 


07 15 1 


40 


1,320 11 7 


170 11 5 


1,407 3 0 


Kilcock. 


G80 3 0 


4 8 0 


101 0 2 


30 11 1 


40 


544 4 1 


45 13 10 


080 17 11 


Kill. 


0,344 3 15 


8 0 1 


1,509 13 1 


722 2 11 
3 10 
228 4 3 


44. 


l 7,992 10 1 


1,038 0 3 


9,030 10 4 


Killirnor. 


l a n 
a, 831 2 o 


3 15 5 


499 0 5 


48 


' 4,713 4 0 


257 14 0 


4,070 18 0 


Kilmagamiy. 


1,120 3 30 


9 10 3 


022 12 0 


185 11 10 


40 


5,034 10 1 


511 0 5 


0,140 2 9 


Kilmaine. 


509 1 12 


19 0 3 


702 0 1 


241 17 0 


24 


7,209 0 11 


491) 17 7 


7,708 18 0 


Kilmaunock. 


300 1 22 


2 7 9 


143 10 1 


32 9 8 


40 


795 0 9 


03 11 I 


848 11 10 


Kilmurry. 


67 3 31 


2 15 7 


28 2 9 


10 9 10 


32 


197 0 2 


21 0 10 


218 12 0 


Kinmeen. 


1,940 2 0 
728 2 27 


7 19 2 


304 9 8 


140 3 0 


44 


1,530 1 1 


285 18 11 


1,822 0 0 


Lavally. 


8 0 3 


221 11 9 


103 3 3 


44 


1,090 0 4 


209 1 7 


1,209 1 11 


Leesborough. 


408 1 11 


3 2 0 


112 10 8 


48 7 2 




818 10 0 


105 9 0 


023 10 0 


Lisduffi 


3,972 2 29 


10 13 11 


1,300 7 0 


025 17 2 


41 


3,953 1 10 


1,232 2 4 


5,185 4 2 


Longford. 


1,057 1 13 


3 5 3 


335 7 9 


92 2 4 


21 


2,905 11 5 


94 0 8 


3,059 15 1 


Lorrlia. 


021 2 30 


2 10 10 


240 19 7 


83 8 9 


10 


2,012 15 10 


280 4 0 


2,290 0 4 


Lough Alick. 


548 1 2 


7 8 8 


214 4 4 


95 10 0 


40 


780 19 10 


148 18 0 


935 17 10 


Lough ans. 






1,488 0 0 


10 




3,171 13 9 


3,171 13 0 


i Loughs Cor- i Navigation, 


5,032 2 4 
20 1 10 


22 13 10 


1,801 4 2 


835 14 1 


5(1 


2,383 0 2 


3,091 15 4 


0,075 1 0 


•j rib, Mask, f- Drainage, and 






480 11 0 


4o ! 




- 




l and Carra, J Mill Power 


489 0 34 


5 0 1 


140 4 8 


09 2 (i 


73 


1,830 10 11 


107 13 4 


1,038 9 3 


Lough Crew. 


983 0 15 


2 13 10 


201 10 2 


97 0 7 


40 ! 


1,807 14 3 


100 17 8 


2,054 11 11 
2,450 10 2 


Lougli Dulla. 


4,719 2 20 
1 750 2 5 


5 3 11 


757 5 2 


300 4 8 


41 


1,711 11 O 




Lough Gara and Mantua. 


0 15 9 


241 13 5 


117 19 0 


00 


1,157 0 11 


2U0 15 9 


1,447 10 8 


Lough Lannagh. 


s|h03 0 13 


10 13 5 


025 10 9 


302 1 3 


00 


1,420 14 10 


1,41U 0 11 


2,630 15 0 


Lough Mask & Paver Kobe. 


193 1 38 


3 9 9 


60 11 4 


20 19 0 


40 


700 9 0 


5 5 11 


801 15 0 


Loughnasaggart. 






3,713 14 11 


10 


2,417 17 0 


10,911 2 8 


13,329 0 2 


t (Navigation, 


29,597 2 32 


5 14 0 


0,879 0 8 


3,782 13 6 


14 


17,895 8 8 


7,699 19 4 


25,405 8 0 


> Lough Neagh, -j Drainage, and 








12 0 2 


44 








) ( Water-power. 


10,537 2 8 


10 S 4 


2,500 14 4 


1,200 3 2 


41 


1,312 18 7 


3,004 7 9 


0,207 6 4 


Loughs Oughter, Gowna, he. 


393 1 22 


3 11 0 


147 3 6 


Oil 19 5 


32 


1,100 4 1 


102 6 11 


1,208 11 0 


Maghera. 


259 1 29 


5 2 0 


94 14 2 


40 JO 2 


14 


792 18 1 


95 3 3 


688 l 4 


Miles and Templebryan. 


1,481 0 0 
90 1 32 


10 11 7 


305 7 4 


140 9 0 


(10 


2,092 18 0 


292 0 10 


2,385 0 7 


Monivea. 


7 0 11 


50 10 10 


23 10 0 


41 


488 15 8 


72 0 4 


001 1 0 


Moyne and Crosspatrick. 


1,040 3 11 


7 8 5 


553 8 4 


08 17 3 


20 


4,004 9 0 


250 1 1 


4,854 10 1 


Moyour. 


74 3 13 


4 9 2 


29 11 1 


Paid off. 


_ 


302 19 8 


_ 


302 19 8 


Mullawn. 


820 0 15 


2 12 4 


117 5 1 


39 0 2 


30 


900 15 0 


83 8 10 


990 4 4 


Mullafarry. 


1,357 1 3 


5 3 11 


580 13 2 


200 8 9 


10 


5,325 13 0 


497 15 9 


5,823 0 0 


Nobber. 


074 0 16 


3 15 7 


315 10 1 


87 13 8 


20 


3,271 9 8 


133 7 4 


3,404 17 0 


OranhiU. 


379 035 


8 10 


224 1 0 


23 9 1 


20 


1,755 12 11 


40 12 4 


1,802 5 3 


Owenabrockagh 


393 215 


3 14 


09 0 10 


41 15 1 


41 


922 18 1 


84 4 2 


1,007 2 3 


Owenkeagh. 


4,305 0 29 


4 8 1 


1,032 15 3 


450 8 0 


18 


0,017 17 7 


882 4 9 


7,800 2 4 


Quin. 


1,157 3 35 
244 1 0 
241 2 8 
4,095 2 20 
900 3 14 
43 1 15 
132 1 35 


5 4 10J 
3 10 0 
3 14 4 
0 12 10 
3 4 11 
15 4 10 

5 7 7 


40 L 10 10 
51 7 11 
75 8 5 
1,070 5 2 
200 3 10 
57 8 7 
03 10 0 


107 8 11 

23 9 1 
33 0 9 

515 10 5 
74 7 3 
22 17 2 

24 13 1 


32 

80 

40 
44 
80 
44 

41 


3,241 0 2 
050 5 10 
781 0 5 
4,080 11 7 
2,002 9 8 
754 1 7 
723 18 0 


321 10 8 
23 2 11 
07 11 2 
959 2 4 
120 10 2 
45 4 10 
20 13 11 


3,502 10 10 
087 8 9 
848 17 7 
0,045 13 11 
2,210 0 10 
799 0 5 
753 12 5 


Rath, or Clooneen. 
Ratooragh. 

Red Bog. 

Rinn and Blackriver. 
Saleen Lough. 
Slinndon. 
Shandrum. 


1,288 3 7 
3 10 
3,207 0 5 


0 0 11J 
9 4 10 


434 10 7 
443 10 10 


100 4 8 
4 8 10 
215 15 2 


40 

80 

00 


j 3,390 5 10 
4,578 10 2 | 


292 5 10 
311 4 1 


3,082 11 8 
4,889 14 3 


Sbinrone. 

Shrule. 


1,983 0 10 
7,478 2 21 


4 4 10 

5 8 8 


000 9 5 
1,704 17 10 


290 19 0 
741 5 4 


44 ' 
44 


4,508 4 4 
7,012 12 0 


403 12 0 
2,099 1 0 


4,971 10 10 
10,311 13 5 


Sow. 

Strokestown. 


294 1 0 


4 0 1 


82 10 10 


33 7 3 


30 


1,217 8 2 


85 0 3 


1,252 14 5 


Tawnawoggaun. 


3,304 0 21 


4 7 3 


1,203 6 10 


334 17 0 


30 


l 5,451 4 3 


072 19 10 


0,124 4 1 


Templemore. 


2 2 0 
8,180 3 20 
700 2 37 
310 1 17 
234 0 0 


7 5 7 

2 4 10 

3 4 7 
101 13 7 


1,005 2 9 
217 10 8 
90 15 8 
500 0 0 


12 10 0 
740 10 10 
57 17 0 
40 9 0 
240 14 4 


48 

40 

40 

44 


8,225 0 7 
1,424 9 0 
704 0 3 
1,420 .11 10 


1,573 4 4 
113 11 7 
92 2 0 
470 8 0 


9,798 10 11 
1,538 1 1 
850 2 3 
1,003 0 4 


Turloughmore. 

Wilkinstown. 

Wottonstown. 

Youghal. 


259,730 2 4 


Average. 
8 11 4 


74,502 7 2 


39,075 0 1 




300,108 0 4 


92,578 11 1 


452,740 17 5 




and the Countiee is the amount romitled by order of the Treasury, under Act 10 & 17 Vic., c. 130. 
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APPENDIX TO TWENTY-NINTH REPORT OF THE [1860-1. 

ARTERIAL DRAINAGE 

Schedule No. 2 .— Return of Four Districts in hands, with the Expenditure and 



s . 
if 

§■3 

¥ 


Districts. 


Date of 
Final Notice. 


Counties in which Situate. 


Date when 
Work 

oommenced. 


Area of 

Catchment 


Length 
Of Rivera 

Principal 
Drains to 
beMadoor 
Improved 
oh etuted 
in Report. 


Aren of Flooded 
and Injured Lanas 
originaUy 
estimated to be 
Drained or 
Improved. 
Statute Measuro. 


55 




























Statuto Aorcs. 


Stat. Milos. 


A. R. r. 


27 


Brosua (Ferbane), 


4 July, 


184(1, 


King’s, and Westmeath, 

resumed 


2 Sept., 1846, 
early in 1854, 


380,120 


UG£ 


15,087 0 20 


65 


Fergus 


17 Dec., 


1846, 


Clare and Galway, . 

resumed 


16 Feb., 1847, 
October, 1853, 


134,400 


« 


8,388 0 0 


68 


Lough Neagh, . 


24 Dec., 


• 


Londonderry, Antrim, Down, 
Armagh, and Tyrone, 


3 May, 1847, 


1,411,320 


nii 


20,000 1 32 


82 


Shanagolden, . . . 


1 Feb., 


1847, 


Limerick, . 


8 March, 1847, 


14,270 


24 


1,012 0 0 


*“ 4 










Totals, 


1,040,110 


234 


51,087 2 17 



Office of Public Works, Dublin, lsi April, 1861. 



Appendix C. 

Extracts from 
the A nnua l 
Report of Mr. 
James J.Boy- 
lan, Resident 
Engineer at 
Donaghadee. 



Extracts from the Annual Report of Mr. J. J. Boylan, c.e., 



On the Lough Neagh District, in the Counties of Antrim, Armagh, Derrg, Down, and Tyrone. 



For the year 1860. Dated 29th January, 1861. 



Drainage. 

No works under this head were executed in this dis- 
trict by the Board during the past year, the works 
haying been transferred, in the final settlement of the 
award, to the custody of the Trustees appointed by the 
Proprietors on the 2nd June, 1859. 

Navigation. 

The deepening of the navigation channel through 
Lough Beg, which at the date of the making of the 
award (18th February, 1859), and the transferring of 
the works to the care of the Trustees appointed under 
the Act 19 & 20 Vic., c. 62, was incomplete, was pro- 
ceeded with during the past year. 

On the commencement of the year, the steam dredger 
continued widening and deepening the channel through 
Longh Beg, from the point to which it had been finished 
on the 31st December, 1859, namely, 390 yards above 
the debouch or north end of the lake, and during the 
year 3,566 yards in length of the channel, which is now 
80 feet in width at bottom, and having a depth of 7 feet 
of water in it at the summer water-level of the lake, 
have been completed. 

There now remains but 1,250 yards in length of the 
channel to be deepened ; and should the weather con- 
tinue favourable for dredging operations, it is antici- 
pated this will be completed early in the month of 
April 



Mill Power. 

The fences bounding the plots of ground reserved for 
the mill sites at Portna, Movanagher, and Carnroe, have 
been repaired. 

At Portna a stone wall, 82 yards in length, has been 
built, dividing the Navigation Trustees’ property from 
that reserved for mill 6ite3 ; and at Carnroe a bank 
fence, 116 yards in length, has been constructed, to 
define the boundary of the mill site plot from the pro- 
perty of the Navigation Trustees. 

During the floods of January last, a portion of the 
island, forming part of tho mill site plot at Movanagher, 
having been washed away by the action of the current, 
a wall or pitching, 43 yards in length, has been formed, 
at the head of the island, to secure it from further 
abrasion during floods. 



Quantity of work executed during the year 1860. 



N#mo of Work. 


•Excavation, 
Earth Drodgod, 


Masonry, Dry, 


Ditoli and 
Mound 
Fonces.fio. 


Lougli Beg, 


Cubio Yarde. 
67,680 


Cnhio Yards. 


! L. Yds. 


Portna, . 


_ 


80 


— 


Movanagher, 


_ 


107 


- 


Carnroe, 






116 


Total, 


67,680 


187 


116 
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and navigation. 

Employment thereon, for fifteen months ending 31st March, 1861. 



Quantity of Land 
on Revised and 
Detailed Survey of 
District, estimated 
to bo benefited by 
the proposed 
Works. 

Statute Measure. 


Total Expenditure 
from commencement 
of Works to .’list 
March, 1861, 
including Interest 


Expenditure for 
i5montli9ending31st 
March, -1801, 
inclnduig Interest 

Money. 


Quantity of 
Rook and 
Earthwork 
removed in 


Length of 
ItiverB 
Drains 
opened in 
I860. 


Equivalent 
of Men's 
Labour in 
Days' IVork 
of one man. 
I860. 




a. it. r. 


£ a. d. 


£ *. d. 


Cubic Yards. 


Stat Miles 






11,998 0 30 


107,022 4 8 


1,446 4 7 


17,404 


20 


6,820 




7,361 2 20 


08,010 8 8 


3,394 7 3 


38,417 


7 


•15,308} 


■ Awards made. 


29,807 2 32 


203,188 11 8 


2,380 17 4 


07,080 


- 


10,700 




1,038 0 28 


0,142 8 0 


- 


- 


- 


- 


Summary proceedings; works suspended; reported 
upon by Commissioners for Special Inquiry. 


80,895 2 30 


443,330 13 0 


7,197 9 2 


123,601 


33 


31,829} 





* 101 horses in addition. 



By Order, Edward Hornsby, Secretary. 



Extracts from the Annual Report of Mr. H. J, B. Kane, c.e., Resident Engineer, 



On the Brosna (Ferbane) District. 

For the year 1860. Dated 21st January, 1861. 



Appendix C. 

Extracts from 
the Annual 
Beport of Mr. 
H. J. B. Kane, 

Tbe works in progress during the past year on the scoured ; a considerable tributary stream, called the En^eerf 611 * 
Brosua (Ferbane) district, may, with tbe exception of Lumcloon drain, was excavated and improved, for tbe 
tbe new cuts, &c., on tbe Pollagh division, be classed entire distance from its junction with tbe river to tbe 
principally under tbe head of Maintenance ; but not- limit of flooded land, and some small portions of un- 
withstanding their trivial character, they were very watering cuts, formerly used during tbe excavation of 

essential, and have proved most satisfactory, as the 1 

permanence and efficiency of all these works is now 

satisfactorily established, in consequence of tbe oppor- „ . 

• •• - - - '• ■’ • On this division tbe bottom lift of tbe upper cut, 

which could not be completed during tbe year 1859, in 
consequence of tbe early September flood, has been ex- 
cavated to its full depth and dimensions, and over 



tbe main channel, were filled. 

Pollagh Division. 



tunity afforded for testing and amending them, when 
such proved necessary. 

Ferbane Division. 



On this division, tbe Kilcolgan drain was scoured, and ^ 500 J cubic 7™ 1 , s of blue cla y removed therefrom ; all 
the main channel in some places cleansed from deposits tbe da F s and dam , seats successfully excavated and 
of mud, also numerous objectionable fences which were dred £ ed ont to a depth ot two feet under summer water ; 
built since tbe opening of this large river channel, and also a large quantity of sand which accumulated during 
which encroached so much on the slopes as to obstruct fcbe , wmt , er Hoods m consequence of tbe unfinished state 
tbe free discharge of tbe water, were removed. of the channel, has been dredged out, and otherwise 

removed. A toot bridge, spanning tbe river just above 
tbe new cuts, and constructed of timber and iron girder, 
resting on piles, and having two side bays of 35 feet 
each, and a centre bay of 40 feet span, has also been 
constructed. 

CoRNALATTR DIVISION. 



0OOLE AND BrAOKAGH DIVISIONS. 

Four occupation bridges, viz., at Dcrries, Kilcolgan, 
Coole Castle, and Brackagli, were during tbe early part 
of tbe year thoroughly repaired, by new sheeting them 
with throe-inch plank, laid longitudinally, and coated 
with tar and naptha. 

Ballyoumber Division. 



Tbe back-drain discharging into tbe Brosna at Pollagh, 
and tbe repairs of tbe several bridges spanning said 
drain, were tbe principal works in progress on this 
An objectionable shoal, situated at tlio up-stream end division, with tbe scouring of certain portions of tbe 
of tbe deep cut, known as Armstrong’s Cut, was exca- main channel, for the purpose of obtaining material for 
rated and considerably improved ; also tbe old river the repairs of tbe banks damaged by the floods of last 
course, formerly abandoned and cat off by tbe new cut, year. 

has been again opened and improved, to act as an auxi- Charleville Division. 

liary cut in time of high floods, as it was found that tbe Owing to tbe treacherous nature of tbe material 
dimensions of this cut, made in tbe year 1847, was not through which tbe back-drains are excavated on this 
sufficient in times of extraordinary floods. division, it was found necessary to give them a thorough 

cleansing for a distance of upwards of 600 perches, as 
Aqueduct Division. great obstructions to tbe free discharge of tbe water 

Tbe main channel on this division was, during tbe bad occurred from various and, in some cases, rather 
months of June and July, effectually cleansed and extensive land-slips. 
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Aharney Division. 

The repairing and improving of the banks on this 
reach from junction of the Silver with the Clodiagh 
River to Derryesker Bridge, with the scouring of main 
channel on same reach, and up to Doory Bridge, and 
the scouring and cleansing of the back drains on north- 
ern and southern sides, together with the repairs of 
some small gullets and bridges, were the only works 
executed on the above division. 

Raiian Division. 

The embankments on this reach of the Clodiagh 
River suffered considerably by the action of the heavy 
winter floods on the sandy material of which they arc 
constructed, and consequently required considerable 
repairs, for which purpose certain portions of the chan- 
nel, where shoals bad accumulated, were scoured, ami 
the material thus obtained used in the repairs of the 
aforesaid embankments. An occupation bridge of 35 
feet span, known as Molloy’s Bridge, was also repaired 
and strengthened by tension bars ; and another bridge, 
of same span, was raised 2 feet, as a precaution against 
high floods, which formerly used to rise to tho bottom of 
the girder. 

Ballyboochlin Division. 

The main channel on this division was effectually 
scoured and cleansed for its entire length, and the 
several occupation bridges substantially repaired and 
coated with tar; also the drain known as the Rah ecu 
drain was deepened and otherwise improved, from its 
junction witli the main river to Raheen Bog, a distance 
of 265 perches. 

OlOGITATANNY DIVISION. 

This stream, during the early part of the year, was 
thoroughly cleansed and scoured, from its junction with 
tho Brosna River to near its source at the road leading 
to Moate. 

Tull a more Division. 

The timber occupation bridges on this division, vary- 
ing from 24 to IS feet in their spans, and 15 in number, 
were repaired and coated with tar, and the main chan- 
nel of river cleansed for its entire length ; also a tribu- 
tary stream, known as the Puttaghan drain, was scoured 
and cleansed. 

General Remarks. 

The total amount of the different descriptions of 
work executed during the past year are as follows : — 
Main river courses and drains scoured and cleansed, 26 
miles ; unwatering cuts closed, 38 perches ; six tim- 
ber and iron occupation bridges, varying from SO feet 
to 40 feet in their spans, newly sheeted and coated with 
tar, and the construction of sonic small gullets over 
back-drains. The earthwork, on the whole district 
amounting to 17,464 cubic yards, and the cost per cubic 
yard being 7 

In the following table will be seen the divisional 
apportionment of earthwork : — 



Name of Division. 


Earthwork. 
Cubn yards. 


Eerbane, 


751 


Ballycumber, . 


713 


Aqueduct, 


2,469 


Pollagh, 


5,545 


Cornalaur, 


1,823 


Raiian, 


1,427 


Charleville, 


200 


Aharney, 


993 


Ballyboughlin, . 


2,028 


Cloghatanny, 


656 


Tullamore, 


859 


Total, 


17,464 



The district is now completed, and has been for some 
time given up to the Trustees, who have taken mea- 
sures to have it effectively maintained. 

Remarks with respect to Rain-pall. 

The rain-fall for the year 1860, in this vicinity, has 
many remarkable features, and as the agricultural suc- 



cess of the country has been materially influenced 
thereby, a somewhat detailed investigation of its pecu- 
liarities may be interesting. These may be classed as 
follows: — The excess in the total quantity over former 
years — the remarkable wetness of thefirst ninemonths of 
the year — the quantity of rain falling in the months of 
January and June — the high state of saturation of the 
earth during the whole year, and the consequent excess 
in the proportionate quantity of water discharged by 
the various rivers. The total rain-fall for 1860 is 33*96, 
and the average for the last 12 years is 31*33, showing 
an excess of 2*63, and exceeding the average for the 
last seven years by 5*47. It is also the greatest fall 
that has occurred since the year 1852 ; and reviewing 
it with reference to that year, we find that there exists 
a considerable similarity in its distribution, as we have 
the spring quarter only varying in average 0*16, the 
last year being in excess, the summer quarter 1*01 less, 
and the autumn 0*07 greater ; and taking the total for 
the first three quarters of the year, spring, summer, 
and autumn, we find that the last year is only 0*78 
under 1852. Further, that the rain-fall in June, 1860, 
is 5*51, the greatest amount which has fallen in that 
month since 1852, when the amount registered for June 
was 6*15, being 0*64 in excess ; but if we compare last 
year’s with the general average, a considerable dif- 
ference appears, the spring quarter being 0*55, the 
summer 2*26, and the mean for the first three quarters 
1*46 over the average. Now, although the year 1860 
is so much over the average in amount of rain-fall, it 
is a remarkable fact that the number of days with rain 
do not hold a like proportion, the average number 
being 1S6, and tho total for this year being 189, show- 
ing an excess of only three days. 

The rain-fall for January, 1SOO, when compared with 
the preceding years from 1848, or for thirteen Janua- 
ries, holds a high place for quantity, and gives 2*09 
over the average. The analogous falls to it aro in tho 
years 1851, ’52, ’53, and ’51, when wo have January, 
’51, 6*05 ; January, ’52, 5*89 ; January, ’03, 5*04, and 
January, ’54, 5*09, with wet and dry days, respectively, 
7 dry, 24 wet; 8 dry, 23 wet; 6 dry, 25 wet ; 11 dry, 
20 wet. Now, for January, 1860, wo have rain 5* SO, 
days dry, 11 ; wet, 20 ; but viewing this foil with re- 
spect to the last five years, or from 1855 to 1S60, six 
Januaries, we find it 2*83 over tho average, which is 
2*97, so that nearly double the quantity of rain fell in 
January, 1S60, than has fallen in that month for the 
last five years ; and comparing the fall for the January, 
1S60, with the'samo month in 1S51 and 1852, wo find 
that a greater quantity fell in those months, and that its 
distribution was somewhat similar, as tho greatest fall 
in twenty-four hours in January, 1S60, was 0*86; in 
1851 was 0*96, and lS52.was 0*58; but viewing the 
rain-fall generally, with reference to its effect on the 
quantity of water discharged by the main arterial con- 
duit draining the catchment basin of the Brosna dis- 
trict, we find that the wettest months and highest floods 
have occurred as follows: — January, 1851 — Rain-fall 
for January, 6 05; maximum flood, 264,477 cubic feet 
per minute ; mean water for month, 91,680 cubic feet 
er minute. January, 1852 — Rain-fall, 5*89 ; maximum 
ood, 128,805 cubic feet per minute; mean water, 
63,818 cubic feet per minute. February, 1S52 — Rain- 
fall, 4*37 ; maximum flood, 238,679 cubic feet per 
minute ; mean water, 121,751 cubic feet per minute. 
November, 1852 — Rain-fall, 6*27 ; maximum flood, 
192,595 cubic feet per minute; mean water, 86,190 
cubic feet per minute. January, 1853— Rain-fall, 5*04 ; 
maximum flood, 162,210 cubic feet per minute ; mean 
water, 121,322 cubic feet per minute. January, 1854 — 
Rain-fall, 5*09 ; maximum flood, 1 16,693 cubic feet per 
minute ; mean water, 68,971 cubic feet per minute. 
January, 1860 — Rain-fall, 5*80; maximum flood, 165,997 
cubic feet per minute ; mean water, 127,147. 

From the above it will be perceived that, although 
floods vastly greater tbau the maximum for January, 
1860, have occurred on several occasions, yet that the 
mean water for January, 1860, is 40,699 cubic feet per 
minute greater than the mean for tho previous Janua- 
ries mentioned, and 34,858 cubic feet per minute greater 
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than the mean of all analogous periods recorded, and 
5,396 per minute greater than the highest mean water 
known, therefore we come to the conclusion, that al- 
though’ the maximum flood is exceeded by many on 
record, yet that notwithstanding the mean quantity of 
water discharged during the month exceeds the greatest 
previous mean discharge by over 4 per cent., and the 
average mean discharge by nearly 38 per cent. This is 
explained when we revise the rain-fall for a definite 
time previons to the month in question, when, if we 
take six months, we find for the six months ending 
January 31st, 1860, that the rain is 2-23, nearly 10£ 
per cent, over the average ; and if we take five months 
for the period immediately previous to the greatest 
floods, we find that for the five months ending January 
31st, 1860, the rain-fall is 3-55, nearly 25 per cent, 
over the average, and 0-50, nearly 3 per cent, over the 
greatest fall in any five months previous to the periods 
of great floods, referred to in the foregoing. Here we 
perceive that the per ccntage of the amount discharged 
exceeds the per centage of increase in rain-fall, and 
also that the amount and duration of heavy winter 
water is absolutely due to the amount of saturation 
-that the earth has attained, and that the amount of 
saturation for January, 1860, is the highest that has 
been recorded. 

The month of June, I860, is peculiarly remarkable 
for the amount and distribution of its rain-fall; it 
exceeds the average by 2’57, and no series of analo- 
gous amounts appear, as the only month in which at all 
a proportionate quantity has beeu recorded is June, 
1852, to which I have referred in the foregoing. More 
rain fell last June than for the same month on the three 
years previous taken together ; and nearly five times as 
much as in June, 1859, and close to ten times the 
amount for June, 185S. It also exceeds the average for 
January (the wettest month in the year) by 1*63, and 
comes within 1*42 of the greatest amount of rain ever 
registered for any one month. The average number of 
days with rain for June are fifteen; but wo find that 
this month in the present year has no less than twenty- 
five, or ten over average. The high-level of the water 
surface with respect to the land, and the quantity of 
water discharged, are peculiarly remarkable, as wo find 
the average height of water on gauges for, this month 
to be 3‘68 feet, and the average for June, i860, 6'75 
feet, nearly double. The greatest discharge for June, 
1860, is 93,398 cubic feet per minute, 13,861 cubic feet 
per minute over the greatest discharge for that month 
which has ever been registered (viz., in June, 1852), 
and 52,823 cubic feet per minute over the mean of 



greatest floods for that month, or more than double the Appendix ,0. 
greatest mean quantity ; the mean discharge for June, Extracts from 
1860 is 69,548 cubic feet per minute, and the average the Annual 
mein tor tlmt month is 21,942 cubic feet per minute, Report of Mr. 
not more tkin one-third. The lenst discharge tor J une, a.J . 

1860, is 38,275 cubic feet per minute, and the average E ‘ n ^n eer . 
mean least discharge for that month is 15,173 cubic feet 
per minute, considerably less than one-half that of June 
last, which, although exceeded in amount of ram fall- 
ing within the month of June, 1852, notwithstanding 
exhibits by far the greatest quantity of water dis- 
charged. This can be accounted for in the same way as 
the excess in the mean discharge of January, as we have 
the rain-fall for five months ending 3lst May, I860, 

15-55, and for the same period in 1852, 14-94, the 
mean average depth of rain-fall for those five months 
being only 11-77. , 

In conclusion, if we consider the mean least discharge 
for the year 1860, as compared with the mean of least 
quantities, we find that the least mean discharge for 
1860 is 31,300 cubic feet per minute, and that the 
average mean least discharge is 21,535 cubic feet per 
minute. From all the foregoing, we must infer that 
although the past year was not the wettest on record, 
yet that the earth has been in a much higher state 
of saturation than for any other year for which we 
have the necessary observations for instituting a com- 
parison. 



Table showing Rain-fall, <fcc., and Discharge in cubic 
feet per minute at Ferbane, 1860. 













Area of C 


atohraont 






Days 


Days 




Acres. 


Months. 


Tullamoro. 


llain, 
Snow, 
or Hail. 


Rain, 


Ferbane. 


Oroatost 
discharqc 
n Cube feet 


Least dis- 
charge in 
Cube feet 
tar minute. 


January, . 
February, . 
March, 

April, 

May, . 

June, . 

July, . 
August, 
September, . 
October, 
November, . 
December, . 


4-04 

0- 98 

1‘52 

3- 30 

4- 99 
2-00 
3-53 

1- 40 
1-18 
1-74 
1-93 


6 

20 

12 

18 

12 

5 

23 

10 

23 

16 

16 

16 


9 

19 

12 

19 

25 

8 

21 

7 

15 

14 

15 


5-80 

1-68 

3-40 

1- 71 

2- 96 
5’51 
1-37 

3- 92 
1-76 

1- 54 

2- 30 
2-01 


165.997 

131,923 

76,711 

78,540 

46,991 

93,393 

118,065 

41,055 

27,518 

67,773 

91,503 


78,540 

39,658 

44,019 

24,523 

20,635 

38,275 

21,517 

19,768 

23,542 

19,768 

19,768 

25,493 




28-83 


.77 


189 


33-96 




- 



Exiaaors from the Aseual Report of Mr. John W. Kelly, c.e„ District Engineer, 



Extracts from 

the Annual 

fi Prnrrrpas of the Works on the Fergus District, in the Counties of Clare and Galway, , and on JgKwJwSr, 
011 B Sraf “of Reworks in the Qui* DrsTRicT, County of Clare, and the 
District, County of Galway. 



For the year 1860. Dated 28th January, 1861. 



Fergus District. 

The works of this district having been far advanced 
towards completion at the opening of the year, were 
proceeded with with as little intermission as possible 
during the spring and summer seasons, were finished eie 
the close of autumn, and the Commissioners final award 
made on the 30tli of October last. _ , , 

The works during the year consisted of the main- 
tenance and repairs of about 5 J miles of tidal embank- 
meats in the Clare division ; of .coming anil clearing 
23 miles of the main channels, and 11 miles of the 
minor channels, that were formerly opened m the 
several other divisions of the district; andof opening 
and completing 4J miles of mam, and 21 
minor channels in the Kilfenora and Castlelodge divi- 
sions. Also of building the accommodation bridges of 
Ballycoree, 36 feet span, and Castlelodge, 10 feet span, 



and several small gullets, varying from 2 to 4 feet 

SP Advantage was taken of the very fine weather during 
the summer to complete works that could be done only 
in a very low state of the waters— such as scouring the 
main water courses, deepening channels through beds of 
lakes, &c. By employing small gangs of men in several 
parts of the district, under sub-overseers or gangers, in 
addition to those employed under the regular overseers, 
this object was attained in a comparatively short period 
during the fine weather, and no works left unfinished 
but such as could be done in the ordinary state of the 
weather. 

The aggregate number of days work of all the per- 
sons employed during the year was 15,303, and of 
horses' work, 101. The total quantity of excavation 
was 38,417 cubic yards, of which 36,611 cubic yards 

H 
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Appendix C. were of earth and gravel, and 1,806 cnbic yards of 

limestone rock. The length of the main and minor 

the Annuai m ^ ra ' na newly opened was 7 miles ; of main and minor 
Report of Mr. channels scoured, 34 miles; and of tidal embankments 
John W. Kelly, that received more or less repairs about 5\ miles. The 
c.E., District whole of the works of this extensive district continue 
Engineer. t 0 be in good order. 

The Quin Distbiot. 

Having travelled over the whole of this district, in- 
cluding its numerous tributaries, I regret to have to 
repeat, what I have so often stated in former annual 
reports, that no attention whatever has been bestowed 
upon the conservancy of the works. The channels are 
in numerous places obstructed with stone crossings, and 
with the growth and accumulation of weeds. That the 
lands have not yet suffered much from this neglect is 
mainly due to the original adequacy of the scale of the 
works, and the manner in which they were executed. 
In other respects the beneficial results of the works are 
all that could be expected. 

The Annaoh District. 

The main channel through this district is kept per- 
fectly clear by the scouring power of its mountain 
floods. Indeed, as stated in my former annual reports, 
its tendency continues to be to get deeper. Not so, 
however, the tributary streams, which, being of a 
sluggish character, are much obstructed with the growth 
of weeds. 

A tract of cutaway bog, which in its undrained state 
was all hut valueless, has been for the greater part 
levelled and tilled, and is becoming very productive in 
the growth of green crops, oats, <fcc. The remainder of 
the district (the meadow lands, &c.) is also much im- 
proved — quite above the influence of the floods that 
formerly produced such devastation — and grazed all 
through the winter, like the adjacent uplands. 

The great weir (19 feet in height) in this district is 
an excellent piece of masonry, and is doing its duty 
well. The greatest flood ever known in the country 
passed over it (the weir) in August last, without causing 
it any injury. At the maximum stage of the flood, the 
discharge amounted to the enormous quantity of 14f 
cubic feet of water per minute, from each acre of its 



mountain catchment basin — an acreable discharge which 
is, I believe, unprecedented in the observed river dis- 
charges in this country. At the maximum stage of the 
greatest flood that occurred in the Shannon for many 
years, the discharge per minute at Killaloe, from each 
acre of catchment basin, I found to be but 0-699 of a 
cnbic foot. In the Annagh River the flood discharge 
was relatively 21 times greater ! At the time the great 
flood occurred in the Annagh district, the rain-fall in 
Ennis amounted in 3 days to 2 - 47 inches, of which 1£ 
inches fell in 24 hours ; and it is probable that very much 
more fell on the western mountains, composing the 
Annagh River catchment basin. 

Some small breaches were made during floods, in the 
dry rubble-stone retaining walls above and below the 
weir, some years ago ; and as a matter of course they 
have been increasing since. The Trustees have, how- 
ever, taken ho steps yet towards the repairs of them, 
nor the conservancy of any of the works, since given 
up to them, over eight years ago. 

The following table shows the state of the weather in 
Ennis during the year 1860 : — 







Nnmbor of Days. 






Month. 


Sain. 


Hail. 


s.“. 


Frost 


Fair. 


that foil in 
oach month. 


January, 


17 


3 


1 


7 


3 


Inches. 

8-03 


February, . 


7 


5 




13 


4 


3-01 


March, 


16 


5 


_ 


4 


6 


t 5-04 


April, 


6 


4 


- 


4 


16 


1-96 






1 


— 




13 


4-33 • 


June, 


19 


_ 


— 


- 


11 


5-03 


July, 


6 ■ 


- 


- 


- 


25 


0-86 


August, 


21 ; 


- 


- 


- 


10 


6-01 


September, . 


10 






6 


14 


2-25 




IS 






3 


15 


3-99 


November, . 


13 






2 


15 


3-05 


December, . 


9 


- 


2 


13 


7 


1-89 


Totals, . 


154 


18 


3 


52 


139 


45-45 



Abstract of Rain-fall in Ennis for the last ten years. 



1851, 

1852, 

1853, 

1854, 

1855, 

1856, 



40-08 

5359 

40-37 

36-44 

32-70 

35-25 



1857, 

1858, 

1859, 

1860, 



Average, 



34-13 

40-06 

48-38 

45-45 

40-64 
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INLAND NAVIGATIONS AND HAKBOUKS. 

Extbaots from the Annual Reports, for the year 1860 : — 

Stations. Pa &® 

No. 1. — A Jams , Robert, Tyrone Navigation, . . Coalisland, . . . .60 

M 2. — Bellew, James, Boyne Navigation, . . Old Bridge, . . . .60 

M 3. — Boylan, J. J., Donagliadee Harbour, . . Donaghadee, . . . .60 

n 4. — Merrick, J. M., Shannon Navigation, . . Athlone, . . • .61 

„ 5. — Molloy, W., Shannon and Maigue Navigations, Limerick, . . . .63 



H 2 
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Appendix D. 

Report of Mr. 
Robert 
Adams, In- 
spector. 



Report of Mr. 
James Bellew 
Super- 
intendent. 



Report of Mr. 
James J. 
Boylan, c.e., 
Resident 
Engineer. 



Report of Mr. Robert Adams, Inspector, 
On the State of the Tyrone Navigation. 

For the year 1860. Dated 1st January, 1861. 



I have the honour to report that the works on the 
Tyrone navigation are in good order. The works of 
repair, executed up to the 31st December, 1860, have 
not been heavy. The south side of No. 2 Lock was re- 
built from the water-line up. A portion of the south 
side of No. o Lock was also rebuilt. The low level, 
joining the River Blackwater, was dredged to the 
necessary depth. The weeding of the canal was a 
serious item in the past year’s expenditure on repairs. 
It is only recently that this weed or plant has made its 



appearance in this district. However, from the rapidity 
and luxuriance of its growth, it is to be feared that the 
removal of it will be a permanent annual charge on the 
navigation. i* 

The other operations during the past year were the 
ordinary repairs incidental to the maintenance of the 
navigation, such as the repairs of the towing-path, 
which is also a turnpike-road, repairs of embankments, 
cleaning out shoals at tlie entrance to locks, &c. 



Report of Mr. James Bellew, Superintendent, 

On the State of the Works of the Boyne Navigation. 
For the year 1860. Dated 3rd January, 1861. 



I beg to forward the following report of the state of 
the Boyne navigation, and of the several works which 
have been executed during the year 1860 : — 

River Wall, Ball’s Grove Trackway. 

This wall has stood up well. The old part of it was 
inned up a few. years ago ; and it was only necessary, 
uring the past season, to reset some stones and coping 
which had fallen out. I- have every confidence that it 
is secured for the present. 

Oldbridge Station. 

The gates at this station are in good working order. 
The only repair required was a couple of sluices, which 
were put in. The guard-lock was partially sheeted, and 
is in good order. 

Stalleen Station. 

The only repair which it was necessary to have exe- 
cuted at this station was some new foot-boards and 
sluices. The gates are in good order. The guard-lock 
at this station is also in good order. 

Broe Station. 

A very excellent new towing-path has been made 
from the landing-stage to the lock-keeper’s house at 
this station. This work was very much required, as 
heretofore the horses had to track along the bank, 
which, in bad weather, was a complete marsh. The 
gates at this station are in excellent order, the breast 
and one of the leaves of the deep gates having been 
completely resheeted. The guard-lock gates were also 
partially sheeted, and are in good order. 

A very important work has been executed between 
this station and Rosnaree. The horses had to tow 



along the river’s bank, which in many places was full 
of holes, and so low that in time of flood the ground 
was completely covered ; and as there was no bank 
erected where the boat-men could get their horses 
landed, when it was necessary for them to pass the 
river, they were invariably obliged to remain at Ros- 
naree station until the horse was taken back again, 
round by Slanc to Broo station, and from that along 
the bank to meet the lighter at Rosnaree. 'This great 
source of inconvenience and delay has been removed. 
A landing-stage or bank has been erected, and the tow- 
path raised, the holes filled up and properly gravelled, 
so that when it is at all fit for boats to travel, they can 
do so without the trouble and inconvenience to which I 
have referred. 

A very large quantity of stones and gravel was re- 
quired for the execution of the work, all of which I 
procured free of expense. Mr. Tiernan, of Rosnaree, 
gave the stones ; Mr. Moonan, of Nouth, allowed the 
gravel to he raised on his land; and Mr. Maguire, of 
Newgrange, lent his float, in which the stones and 
gravel were conveyed to the work, as required. 

Rosnaree Station. 

The only repair which was necessary at this station 
was the putting on a few foot-boards and sluices, and 
to repair the window-frames of the lock-keeper’s house. 
The works are in good order. 

Mill Look, Slane. 

These gates are new. 

Castle Look Station. 

The breast-gates at this station were completely new 
sheeted. The deep were also partially so. They are in 
excellent order. 



Report of Mr. J. J. Boyles, c.e„ Resident Engineer, on the Works executed during the year 1860 
Dated 29th January, 1861. 

Donaghadee Harbour Improvement, County of Down. 



The works that have been in progress for the im- 
provement of this harbour, consist of the deepening a 
ortion of the present basin (in which there has been a 
epth of but 6 to 9 feet of water at low water of spring 
tides), to insure a depth of 10 feet at the site for the 
packet-berth, increasing to 13 feet at the entrance. 



Tim material forming the bottom of the harbour 
alongside the south or landing-pier, and extending for a 
breadth parallel with it of 180 feet, consisted of fine 
sand, and deposit of mud, for a depth of from 4 to 8 
feet, wLich had accumulated over the rock, which in 
this part appears to have been excavated, during the 
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construction of the harbour, to a depth of from 10 to 16 
feet below low water of spring tides. Immediately ad- 
joining was a light stratum of fine sand, overlying the 
seat of the dam, used for the purpose of keeping out the 
water during the building of the pier, consisting of stiff 
clay, intermixed with stones, to a depth of 2 to 3 feet, 
and immediately under it, stiff gravel and boulders. 
The seat of the dam referred to, extended over a con- 
siderable portion of the centre of the harbour, in some 
places to a breadth of 150 feet, and in it was a great 
number of large stones, from \ to | ton weight. 

Beyond the seat of m to the north side of the 
harbour, the. bottom f? f 2SLd of stiff gravel with large 
boulders, and occasional beds of retentive clay. 

Immediately at the entrance of the harbour the 
bottom was found to be covered with a quantity of 
stones, varying in size up to 3-g tons, which must have 
been washed round from the paving at the back of the 
piers, or dropped accidentally during their transport, 
for the formation of the pavement. 

The party of helmet-divers, who have been em- 
ployed from the commencement of these works, in 
September, 1859, continued their operations throughout 
the entire of the past year, and succeeded in removing 
a quantity of stones that had been scattered over the 
bottom, and particularly at the entrance of the harbour, 
and they also raised a number of stones that had been 
loosened by the dredger, but from their size could not 
be brought up in the dredger buckets. 

The steam-dredger, which had been thoroughly over- 
hauled, as stated in my last Annual Report, could nut 
get to work, in consequence of the extremely unsettled 
state of the weather, until the 21st March last, since 
which date every advantage has been taken, when tide 
and weather would permit men working. 

The dredger is now, by the lengthening of the lad- 
der, &c., enabled to dredge to a depth of 17 feet, or 
during calm weather, and with extra care, to a depth 
of 17-^- feet, thus enabling her to work to the full depth 
required, from half ebb to half flood, or a period of 
about 6 hours on an average each tide ; and when pos- 
sible, both tides were worked. Even in the shorter 
days, when the weather was calm, the work was pro- 
ceeded with by the aid of lamp-light, after or before day- 
light. 

Two flats were constructed to tend the dredger. They 
are 44 feet in length, 14 feet beam, and 4£ feet deep. 
They will carry 25 to 35 cubic yards of gravel, with 
safety. 

The dredger commenced working about the centre of 
the harbour, or place having the lightest water on it, 
taking off a lift of about 2| feet in depth. She was then 
dropped back to the angle next the lighthouse, where 
she worked to the necessary depth, continuing along 



the south quay, westward, for the entire length to be Appendix D.- 
deepened, and for a breadth of about ISO feet. She was ^ rt 0 f Mr. 
then dropped back to the entrance, and worked off the j a £es J. 
top of the old dam, to a depth of about 2 feet. Boylan, c.e., 

During the execution of the above work, the dredger Resident 
was moored parallel with the south pier, or in the line Engineer, 
of the harbour ; but this was found not to answer when 
the rough weather set in, and she was then moored 
across the harbour (so as to be enabled to haul stern on 
to the south pier at night, Ac.), and commence getting 
down the entrance just inside the pier heads to the full 
depth, at which portion of the work she is now engaged. 

During some ot the late autumnal gales a consider- 
able quantity of sand has been washed down from the 
innermost portion of the harbour, to that which had 
been dredged during the preceding summer ; but this 
was to be anticipated, in consequence of the great ex- 
tent of sand lying at a level of 10 to 12 feet above the 
level of the basin, and the set of the strongest current 
in the harbour is from the west end of the north pier 
towards the lighthouse angle, and out the entrance. 

There is, however, now an area of 3,600 square yards 
of the basin deepened to the necessary depth, and there 
is more than twice that area, in addition, deepened to 
withiu less than 2 feet of the proposed depth. In the 
present state of the harbour any vessel drawing 10 
feet water can come in during the lowest state of spring 
tides in safety, by keeping within 100 feet of the light- 
house pier, and after passing well inside for a length of 
100 feet, bear towards the westermost crane, at which 
there is good water. 

The material dredged has been discharged in deep 
water, at an average distance of 180 fathoms from the 
mouth of the harbour, and where the sweep of the cur- 
rent is such as to disperse it in an uniform thin stratum, 
the depth of which is unobservable. At such time as 
the weather would permit, the dredged material has 
been deposited during high water, at the back of the 
south pier, but this could not often be accomplished. 

The greater portion of the stones raised by the divers 
from the basin have been placed to form a temporary 
pier, protecting a portion of the harbour adjoining the 
old wharf, where there has been a temporary slip 
erected, on which, from time to time, to repair the flats 
required for the harbour works. 

Notwithstanding the very rough weather during the 
early part of the past year, as well as at the close of it, 
no portion of the pavement, at either piers, was stirred 
or shaken. 

Quantity of work executed during the year 1860 : — 

Gravel, stones, sand, &c., dredged, . 14,650 cubic yards. 

Stones raised by divers, .... 1,190 „ 

Total, 15,740 „ 



Report of Mr. James M. Merrick, Inspector, 

On the State of the Shannon Navigation, Athlone District. 



Report of Mr. 
Janies M. 
Merrick, 



For the year 1860. 

Navigation. Channel from Shannon Earlour to 
Shannon Bridge. 

Five new larch guide-piles have been driven, and 
one stone beacon repaired, for better defining tlie navi- 
gation course. All tbe guide-piles, buoys, and beacons 
between tbeso stations are now in good order. 

Shannon Bridge. 

The timber fender on wharf was repaired once during 
tbe last year, and some further repairs are now in pro- 
gress. 

The sashes of the collector’s house have been re- 
paired. Four new window-frames and sashes were 
provided, and the hall-door painted. 

The swivel bridge and wharves are in good order. 

Navigation Channel from Shannon Bridge to Athlone. 

Eight new guide-piles have been erected, and two re- 
fixed; and 37 piles have had bushes fixed on the top, 



Dated 2nd January, 1861. 

for better marking tlie navigation course in foggy wea- 
ther. The course between the stations is now well 
defined, and tbe beacons, buoys, and piles are in good 
order. 

Athlone. 

The roadway of the swivel bridge, 100 feet by 15 
feet, has been newly sheeted with American oak, 2f 
inches thick, laid diagonally in boiled Stockholm tar. 
194 superficial feet of the under sheeting has been re- 
paired with oak plank, 3£ inches thick. 

The limestone ashlar pavements, at each end of the 
bridge having been much worn, have been removed to a 
depth of 18 inches. This has been filled with a con- 
crete of broken stones and lime grout at bottom, and a 
concrete of Galway granite metalling, _ and Portland 
cement on top. These approaches now give much satis- 

* The chamber of the lock has been cleared of 240 
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Appendix D. cubic yards of deposit by spoon-dredging ; and new 
Report of Mr. c ^ a ' ns have been provided and connected with tbe 
James M. ' opening and closing gear of tbe lower gates by tbe 
Merrick, diver. 

Inspector. The position of this gearing is now being altered 
over tbe cbain-tunnels, so as to bring tbe barrels square 
with the chains, thus causing less strain on them, and 
lessening tbe labour in opening and closing tbe gates. 

The Connaught quay, from tbe bridge to tbe lock, is 
now being covered with 60 tons of broken stones, and 
30 tons of graveL Some slight repairs have been exe- 
cuted on tbe crane on this wharf. 

A floor is being formed of gravel in tbe arched store, 
also on this quay, under tbe west abutment of tbe 
swivel bridge, 12 inches over the level of the quay. 

Tbe ten-ton boat, used for driving guide-piles, has 
been repaired, and two new oars provided for her. 

The other works at this station are in very good 
order, with the exception of the lower lock-gates, 
which require a new gangway, and with the upper 
gates, require painting and tarring, as also some repairs, 
which can be executed with more advantage next 
summer. 

Navigation Course, Athlone to Lanesboro'. 

Two iron buoys have been placed on this course in 
Lough Ree, to replace decayed timber ones. The tim- 
ber buoys which mark this channel are in a defective 
state. Many of them being decayed, and some having 
been lost, it will be necessary to replace ten of these 
with new iron buoys next summer. 

Lanesboro’. 

The crane on the wharf has been repaired, and the 
bed-plate secured to the masonry. 

The roof of the collector’s office is in a very defective 
state, and is about being replaced by a new roof. 

All the other works at this station are in general good 
repair. 



repaired. One new water-gauge has been erected at 
the lock, and one painted and figured. 

The spoon-dredging barge is being repaired at this 
station. 

Rooskey. 

Portions of the oak framing and swing beams of the 
lock-gates are much decayed from dry rot. Wherever 
this has become perceptible (and could be got at), the 
portions have been removed, and made good with sound 
oak laid in boiled tar. 

The window-frames and sashes in tbe lock-house 
have been repaired and painted. 

Ten tons of broken stones have been spread on the 
wharf, and 24 tons are now being spread. 

Pour oak stop-posts have been fixed on the bank near 
the swivel bridge. 

The water-gauges at old canal lock have been 
painted and figured. 

The weir-walls, wharf, and embankment are in good 
order. 

Kilbride. 

The framing of the lock-gates show some symptoms 
of decay from dry rot. They will require to be painted 
and tarred in the summer. New foot-boards have been 
put on these gates. 

The lock-house walls and barges, &c., are beinv 
pointed with cement, and the window-frames and sashes 
aro being repaired. 

104 yards, by 2 feet high, of rough pitching, has been 
built to protect the canal bank at the Black Lough, and 
36 tons of broken stones have been spread on towing- 
path in this part. 

J amestoum. 

The roofs of the mill buildings and caretaker’s house 
have been thoroughly repaired, and 20 yards in length 
of surface channel has been constructed from the care- 
taker’s house to river. The weir- wall is in a good state 
of preservation. 



Navigation Course, Lanesboro' to Carrick-on-Shannon. 

Twenty-eight stone beacons have been whitewashed, 
and one repaired. Pour iron buoys have been repaired 
and remoored. Five new guide-piles and two floating- 
piles have been fixed to replace decayed ones, and one 
iron guide-pile has been re-erected. 



Carrick-on-Shannon. 

29 tons of broken stones, and 6 tons of gravel, have 
been spread on the south wharf, and 40 tons of metal- 
ling are being spread on same wharf. 

The wharves are in good order. 



Tarmonbarry. 

A new sewer, 34 yards long, 12 inches square, has 
been constructed to prevent an overflow from the ap- 
proach to the bridge into the houses adjacent, and 56 
yards of the sewer into which it discharges, has been 
opened and cleared of deposit. 

The embankment at north Bide of the bridge has 
been staunched in several places, and the low parts, for 
325 yards in length, raised on an average 9 inches. 
The defective portions of the rough pitching on the 
river side have been made good ; 1,483 yards of the 
back-drain of this and the lower embankment has been 
cleared of weeds and deposit. 

The gable and roof of the Board’s house at the bridge 
are in a defective state, and will require some repairs 
when the weather permits. 

The lock-gates are in good order, but will require to 
be tarred and painted next summer. 

The swivel bridge has been newly sheeted. The 
under sheeting of Memel timber, 3 inches thick, and the 
top sheeting of American oak, 2J inches thick, laid in 
Stockholm tar. The gearing of the western side haa 
undergone repair. The limestone ashlar pavement at 
the ends of the bridge, which have been worn, are 
being removed, and replaced by concrete, in the same 
manner as the Athlone bridge. 

Cloondrah. 

The roof of the lock-house has been repaired, and 
the walls outside and inside whitewashed. 

One of the heelposts of the upper lock-gates has been 



Battle Bridge and Lough Allen Canal. 

The locks at Battle bridge and Drumleague aro in a 
fair state of repair, but will require to be tarred and 
painted next summer, and some repairs effected. 

The lock-house at Drumleague will require some re- 
pairs, in the ensuing season, to windows and doors, 
which are much decayed. 

20 perches of the canal bank, between Battle Bridge 
and Drumleague, has been raised 6 inches by 6 feet 
wide, and the out-house at Battle Bridge Lock-house 
has been repaired and thatched. 

Carrich-on-Shannon to Drum Wharf. 

Five floating-piles were moored to mark the navigar- 
tion course, and two guide-piles were also fixed. The 
navigation channel at Oakport and Knockvicar having 
been filled with deposit, had to be spoon-dredged. About 
250 cubic yards of mud and sand were removed. 

Knockvicar and Drum Wharf. 

The lock-keeper’s house at this station has been 
thoroughly repaired, and a new slated xool put on con- 
taining 16 squares. 

The wharf, weir-wall, embankments, and lock are in 
a good state of repair. The lock-gates will require 
tarring and painting, in dry weather. 

Drum wharf continues to be in a perfect state of 
repair. 

Lecarrow, Dromod, and Drumsna Lfarbours. 

These harbours continue in a fair state of repair. 
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Report of Mr. William Molloy, Inspector, 



On the State of the Shannon Navigation (Limerick District), and the Maigue Navigation. 



Report of 
Mr. William 
Molloy, 
Inspector. 



For the year 1860. Dated 18th January, 1861. 



In compliance with the instructions contained in 
your letter of th- ' Rth nit., I have the honour to re- 
port to you, for information of tho Commissioners, 
that the works in this district are in a very safe and 
substantial state of repair. The past has been an al- 
most unprecedented wet season, and several small slips 
or breaches, from time to time, have taken place on 
different parts of the river and canal banks which had 
been immediately attended to, and repaired. The works 
along the navigation have been maintained in a safe 
and satisfactory manner during the past year, without 
any interruption or obstruction to the general traffic. 
The many rivulets and tributaries discharging them- 
selves into the River Shannon and its canals have 
brought down a large quantity of gravel and other de- 
posit from the mountain districts, which had to be re- 
moved — some by excavation ; and a large quantity had 
to be dredged with bag and'spoon, mounted on barges, 
and worked by hand, which I found to be most effica- 
cious and satisfactory. 

The principal works which have been executed in 
this district during the past season are as follows, viz. : — 

Kilrush. 

Two hoisting-cranes repaired, adjusted, and painted, 
with new proof chains provided for same. The shed 
has been newly covered with felt, and tarred ; two 
wooden offices have been painted, the pier thoroughly 
repaired, a flight of stone steps reset, and the face of 
the pier pointed with best Portland cement. 

Salem. 

The collector’s house has been thoroughly repaired ; 
the walls pointed in cement; sewers cleaned and re- 
paired ; and the wharf and roadway made good. 

Foynes. 

This harbour was partially choked up by mud and 
silt, the accumulation of many years, which prevented 
vessels from entering or departing, except at high 
water. Having employed the 0 dredger to remove 
those obstructions, I commenced the work on the 1st of 
May last, and have steadily continued same since then. 
The boat and barges having been kept in excellent 
repair, little or no delay has been given to the progress 
of the work at any time ; and at the end of the year, 
being a period of eight months, she has removed 23,200 
cubic yards of stuff from within the harbour, thereby 
affording a facility to vessels to enter to, or depart there- 
from, at any state of the tide. 

Clare. 

The pier, wharf, and boundary wall have been 
thoroughly repaired at this station. 

Limerick Navigation. 

The canal hanks and trackways between Limerick 
and Killaloe, a distance of 16 English miles, have been 
well and safely maintained during the past year. The 
boundary-drains have been cleaned up, and all obstruc- 
tions removed which prevented a free egress to the 
drainage of the adjoining lands. All the lock-gates, 
lock-houses, and stores have been repaired, and are all 
in good order. I have got one pair of new lock-gates 
made and erected at Newtown, nine new balance- 
beams, and six new foot-boards put on on other gates, 
four new paddles with loggerheads, brackets, and the 
necessary amount of other repairs on the iron and wood- 



work, consisting of hand-rails, racks, pinions, rollers, &c. 
I have got twelve new wheel-barrows, and two new 
. hand-barrows, made for the use of the works ; eight 
barges of various dimensions thoroughly repaired and 
put in working order. I may add, that the chief and 
principal parts of those barges were quite useless, as the 
decks and hoppers were all rotten, and the sides and 
ends defective. I have put new decks and hoppers in 
three of the large barges, which are 52 feet long each, 
and 15 feet beam, with several new timbers and planks 
in ends and sides, with winches on same for warping 
out when laden with stuff from the dredger. One 
barge, 26 feet long, by 10 feet 6 inches beam, thoroughly 
repaired; two flat ones, 23 feet by 10 feet, ditto ; one 
flat one, 21 feet by 6 feet 6 inches, ditto; and one new 
anchor boat, IS feet keel, built as tender to dredger 
and barges. 

Bunown , Ardclooney River. 

The several floods which came down this river during 
the past year, brought large quantities of gravel from 
the mountain district, a large portion of which was 
deposited in the new ground lately purchased for that 
purpose, more of it brought into the navigation course, 
and a large quantity left in tho bed of the river. 

I have dredged with bag and spoon (hand-dredger), 
1,610 tons of this gravel from the navigation courses ; 

I have removed 2,600 cubic yards with wheel-barrows 
from the bed of the old river course, so as to guard 
against its being brought down to the Shannon by any 
succeeding floods. 

Portumna. 

I have repaired the superstructure of the swivel 
bridge, the wooden jetty, and reset the crane on the 
wharf. The works are, therefore, in good repair. 

Meelick. 

I have prepared and tried np sheeting for the two 
pair of gates at Victoria lock. I have all materials for 
same in store at this station. I have had the lock- 
house and both swivel bridges on the Oloonaheenogue 
canal thoroughly repaired this season. 

Banagher. 

I have got the collector’s house and out-offices all 
thoroughly repaired. 

Shannon Harbour. 

The approaches to, and the landing-place for the 
ferry-boat at both sides of the river were defective. 
They have been made good. 

General Navigation. 

The necessary guide-piles have been driven, and 
seven floating-buoys have been placed on rocks and 
shoals on Lough Derg, so as to define the sailing 
course. 

River Maigue Navigation. 

The works on this navigation are in good repair. 
There has been little or no expenditure incurred here 
for the last four years. 

In conclusion, I beg to inform you that the works in 
general on the Lower and Middle Shannon, as also on 
the Maigue navigation, are in such a good state of 
repair that I consider it unnecessary to make any fur- 
ther remarks. 
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